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MILITARY CONSTRUCTION 


THURSDAY, FEBRUARY 24, 1955 


Unirep States SENATE, 
SuBCOMMITTEE OF THE COMMITTEE ON APPROPRIATIONS, 
Washington, D. C. 
The subcommittee met at 10 a. m., pursuant to notice, in room F-73, 
the Capitol, Senator Denitis Chavez (chairmen of the subcommittee ) 
presiding. 
Present: Senators Chavez, Hayden, Ellender, Robertson, Stennis, 
Staltonstall, Young, Knowland, Thye, and Dworshak. 


DEPARTMENT OF THE AIR FORCE 
MILITARY CONSTRUCTION 


STATEMENTS OF HON. LYLE S. GARLOCK, ASSISTANT SECRETARY 
OF THE AIR FORCE; COL. W. E. LEONHARD, COL. ORAN 0. PRICE, 
AND JOHN LEE, OF THE OFFICE OF ASSISTANT CHIEF OF STAFF, 
INSTALLATIONS; COL. WILLIAM G. MOORE, JR., DEPUTY CHIEF OF 
STAFF, OPERATIONS; LEWIS E. TURNER AND COL. R. W. KELLER, 
0F THE OFFICE OF DIRECTORATE OF THE BUDGET, DCS COMP- 
TROLLER, DEPARTMENT OF THE AIR FORCE 


PENDING REQUESTS 


Senator Cuavez. The subcommittee will be in order. 

The purpose of this meeting this morning is to give consideration to 
certain requests of the Department of the Air Force and the Depart- 
went of the Army, for permission to carry out various construction 
projects with funds previously appropriated. These are not requests 
for new funds. 

There are pending 13 requests of the Air Force totaling $16,831,460, 
aid 1 Army project in the amount of $11,696,000. There are before 
you summary charts listing each project and there are available ap- 
ropriate Witnesses to explain these projects in detail. 

The first witnesses will be representatives of the Air Force. 

I want to call your attention to item No. 12 of the requests of various 
loeations, which is entitled “Various Locations ZI and OS,” which are 
‘lassified statements. We will take up the other items, Nos. 1 through 
and leave out No. 12 for the moment. 

We will include in the record at this point the tabulation of the 
projects. 

(The tabulation referred to follows :) 
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MILITARY CONSTRUCTION, 1955 


JUSTIFICATION 


Senator Cuavez. We are now ready to listen to the justifications 
Secretary Garlock, the Assistant Secretary of the Air Force for Finay. 
cial Mi mnagenett, will be the first witness. 

Mr. Gartock. We have here a group of projects, some of them Zoye 
of Interior or some of them overseas which are brought before this yquir 
committee for the first time, as you indicated, for the release of funds hs \j 
already appropriated to the Dep: irtment, and not for additional _ weeat 

Senator Cuavez. May I intervene right there, Mr. Secretary, j Sen: 
say that the projects have been author ized and mone y has been appr (‘ol 
priated for the projects. But the committee did insist that befor re Mr. 
anything was done they come over here and justify each particular \ypr 
one. Seni 

Mr. Gartock. That applies to individual projects, and we are her details 
to do that. Colonel Leonhard is our principal witness. I think it Mr. 
would be best if he started right in on project 1 and went right dowy Sen: 
the list. 

Senator Cuavez. We will be glad to hear from Colonel] Leonhard, 
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Colonel Leonnarp. Mr. Chairman, the first project at Andrews 
identified here as “Administrative and communications facilities.” [i 
isa headquarters building for the 55th Air Division, a part of the Air 
Defense Command organized for the continental defense of the United 
States. 
This is a 9,900 square foot building and it is estimated to cost 
$138,000. There are no existing facilities available at Andrews or i) 
the vicinity to accommodate this mission. 
Senator Cuavez. Where do you intend to locate that ? 
Colonel Lronnarp. This will be at Andrews Air Force Base. 
Senator Cuavez. You have the area or the real estate necessary t Mr. 
continue with this, if it is approved ? Sen: 
Colonel Lronnarp. That is correct. There is an associated ite proval 
connected with it for a security fence to surround this area of 1, ome 
linear feet at a cost of $7,000, for a total cost in this area of $145,000 «ppro) 
Senator CHavez. That $7,000 is included in the totals that you have Seni 
indicated here? Col 
Colonel Leonnarp. It is. tol 
Senator Cravez. Now, may I ask this of the committee: would you 
want to take them item by item for approval or should we go throug 
them and take them as a whole ? 
Senator Sarronstaun. I suggest you go through them and take 
them asa whole. 
May I ask, Mr. Chairman, this question: Do I understand t! 
this money has been appropriated and the facility has been approw vy 
nnd you are back here now because of that law that we passed sta 
that anything over $25,000 that required new land taking or a 
had to be approved / ; 
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MILITARY CONSTRUCTION, 1955 


REASON FOR APPEARANCE 


Colonel Leonuarp. No, sir. When the 1954 public works program 
was presented to the Congress we received new authorizations in that 
program: totaling $269 million, but there was a proviso made in sec- 
tion 805 of the companion appropriation bill, Public Law 207, that 
requires the Air Force to come back and secure the approval from 
the Apropriations Committees, both the House and the Senate, before 
weean implement this particular program. 

Senator SALTONSTALL. Even though the money is appropriated ? 

Colonel Leonnarp. That is right. 

Mr. Gartock. This item has never been previously presented to this 
\ppropriations Committee for its consideration. a ; 

Senator SALTONSTALL. It is just a general appropriation without the 
details and now you are coming back with the details. 

Mr. Gartock. Yes,sir. That is in general correct. 

Senator CHavez. That is section 805, which is as follows: 

Respectively, in fiscal year 1954 and prior years, are hereby made available 
for military public works authorized for such departments by any law cited in 
any of such appropriations or any law enacted during the Ist session of 83d 
Congress. 

hey have to come back here under that provision. 

Chairman Haypen. There was a special reason for that, Mr. Chair- 
wan. In the first session of the 83d Congress, the authorization bill 
vas considered by the House Committee on Armed Services and Sena- 
tor Case reported it. It passed so late that the Armed Services Com- 
uittee of the House did not have an opportunity to go over it. For 
iat reason, this limitation was placed in the law, among others. 

Senator STENNIs. Just to complete that picture, these items may or 

iy not require approval of the so-called Real Estate Subcommittee, 
pending upon whether or not it comes within the category of other 
Mr. Garnock. That is right. 

Senator Srennts. I notice that you have a mark here under, “Ap- 
proval,” where it says, “Not necessary,” and that means it does not 
cone within the Real Estate Subcommittee, but still has to have an 
ippropriation. 

Senator Young. Is there any transfer of funds involved here? 

Colonel! Leronuarp. No; these are funds appropriated for acquisi- 
ton and construction of real property in appropriation “Acquisition 
ind construction of real property,” and they will remain in that ap- 
propriation. 

Senator Exnenper. When you presented a lump-sum amount before 
the Appropriations Committee, was this project ever mentioned in it, 
or if not when did vou decide to use the money for this purpose ? 

Colonel Lronnarp. I believe the circumstances are these, Senator: 
It was so late in the session for the fiscal year appropriations that there 
vas Insufficient time for review by the Appropriations Committees, so 
that they approved the authorization program with the stipulation 
that We secure postauthorization clearance such as we are here today 
tor, before we could spend any money. 
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Senator ELLenper. When you presented your lump-sum approprig. 
tion, you had in mind the building of this facility ? 
Colonel Lronnarp. We did; yes, sir. 


PROJECT LOCATION 


Senator Eiienper. Now, where is this division now located, apd 
why is it being transferred here ? . 
Colonel Moore. The 85th Air Division is now located at Andrews, 
This unit is the controlling unit or the administrative control for our 
fighter interceptors for the Washington air defense area. It is neces. 
sary that it be located at Andrews where it can properly administer 

and control the air defense of this area. 

Senator ELLeNnper. Where was it located before ? 

Colonel Moorr. At Andrews, sir. It has previously been located 
there and will continue to be. 

Colonel Leonnarp. To clear up the position, they are now accom. 
modated out there in scattered locations and in inadequate accommo. 
dations to fulfill the mission for their being there. They are not j 
one area where the information coming into this operating head ia 
ters can be properly analvzed and the mission accomplished. 

Senator ELLENDER. What becomes of the facilities that they are noy 
using ? 

Colonel Lronnarp. They are short of facilities of all types at An 
drews, and these facilities that they are presently in will be utilized 
to cover other deficiencies that will preclude the necessity of coming 
back for additional authorizations and appropriations. 

Senator Ei.enper. Then it is not the intention to level out or & 
stroy any of the buildings you now have / 

Colonel Leonnarp. Not in this group: no, sir. 

Senator CHavez. Senator Ellender, I think this would be clear ir 
vour mind, that in 1944 the House request was turned down but o1 


November 16 of last year, the House approved the project. That is 


why it is over here now. 

Colonel Moore. I might point out that this unit was just activate 
in the fall of last year at Andrews. 

Senator Cuavez. Are there any further questions on No, 1/ 

We will proceed with No. 2, Ellsworth. 


EviuswortH Air Forcr Base, S. Dak. 


Colonel Leonnarp. That is in South Dakota, 20 miles from the cit 
of Rapid City. 

This is a project for the construction of an educational wing ont 
the chapel. Actually, it would be a Sunday-school room for the fa 
ilies, dependents of military personnel who are living on the base « 
closely adjacent to the base. 

Senator Cuavez. Why is the chapel so far away from the base! 


Colonel Lronnarp. The chapel. Mr. Chairman, is on the base. The 


base is 20 miles from the city of Rapid City. There are about si 
families in the area that are served by this chapel. Approximate 
there are 2,000 Sunday-school children who will be served by 1 
facility. 
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MILITARY CONSTRUCTION, 1955 4 


Senator STENNIS. It is a very fine and important base there, Mr. 
Chairman. I have been there. 

Senator CuHaAvez. Are there any further questions ? 

No. 3 is Lineoln. 


Lincotn Air Force Base, NER. 


Colonel Leonuarp. Lincoln Air Force Base is at Lincoln, Nebr. 
The mission there is two medium bomb wings, B-47’s. There are other 
miscellaneous units having small numbers of planes. This is a project 
that will bring electric power onto the aircraft parking apron to per- 
wit the rapid starting of these jet airplanes for takeoff. 

Senator CHAvez. Where does the power come from / 

Colonel Leoni ARD. It will come from commercial sources. 

Senator CuAvez. What about the transmission lines ? 

Colonel Leonrarp. The power is available on the base itself. 

Senator Cuavez. This is only for distribution—— 

Colonel Leonitarp. Distribution into 111 outlets on the parking 
apron. 

“Senator ELLenper. You require that much money for that purpose, 
lovou? 

Colonel Leonnarp. Yes, sir. 

Senator ELLENpDER. I notice here that the item was not previously 
submitted to the Appropriations Committee. Why was that not done ‘ 

Colonel Leonuarp. It was not submitted to this committee because 
t had not been cleared by the Office of the Secretary of Defense 
initially. 

Senator ELLenper. Was this amount specified in order to reach the 
total of the gross appropriation that was made for the last year for 
public works? ‘That is the gross sum submitted ¢ 

Colonel Leonnarp. I am not certain that I follow your question, sir. 

Senator ELLENDeR. All right, then, strike that question. When you 
present a lump sum to Congress for authorization you usually indicate 
iow that lump sum is broken down. 

Colonel LeonHarp. This was included in our authorization. 

Senator ELLeENper. That is what IL was trying to get at. 

Colonel Leonuarp. That is right. It was included. 

Senator ELLENDER. You say it was not previously submitted to 
either the House or Senate Appropriations Committee ? 

Colonel Leonuarp. It has been submitted to the House Appropria- 
tions Committee, and it was approved by them on the 17th of Novem- 
der, 

It was submitted over here at the same time, and this is our first 
hearing since it was submitted. 

Senator CuHavez. The last column there gives that information. 

Senator ELLENDER. I wondered what you meant by that item. 

Colonel LronHarp. That was to indicate to the committee that it 
had not been denied previously by this committee. 

Senator ELLENperR. All right, then, why do you not say so and then 
I would not ask the question. 

Senator DworsHak. How do you place a contract like this? Is it 
La competitive basis ? 
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Colonel Leonnarp. All of our work in the United States, with ; 
exception of some selected work at the Arnold Engineering [De va 
ment Center, is by lump-sum or unit-price competitive bids. 

Senator DworsHak. What do you mean by lump sum 4 

Colonel Lronnarp. By lump sum I mean an entire job, by compe 
tive lump-sum bidding. 

Senator DWORSHAK. Do you mean covering several instal}; it lONs op 
several proposals? What is the difference between competitive bi 
ding and lump sum ? 

Colonel Lronuarp, They are both competitive. The two that |] 
mentioned were lump sum and wnit cost. Lump sum is when you ea 
identify all of the quantities involved and you put it out for compet) 
tive bidding and the low responsible bidder picks it up. 

The other that I described is on a competitive unit-cost basis, Ce 
tain quantities at the time you invite bids are not known and so you 
invite bids on the basis of so much per square yard of concrete or s 
much per cubic yard of earth excavation, and so forth. The ultimate 
price that you pay is based upon the measured quantities after the 
Job is completed. But they are both competitive. 

Senator Cnavez. Are there further questions / 

If not, No. 4 is Reese. 


: 


Reese Arr Force Base, Tex. 


Colonel Lronnarp. The project at Reese involves the strengthe 
ing of an existing parallel runway. In the 1953 program we receiv 
in the Air Force, authorization and funds for the construction of a 
new parallel runway at this base. The changing of missions i 
quent to receipt of that authorization and funds, involving the chai 
ing of aircraft at this base, now makes it possible to eliminate t 
second parallel runway. But it does require us to strengthen the ex 
isting parallel runway. 

This is a project of the same scope but lesser funds than was pre 
viously authorized. 

Senator Cruavez. Was this due to the fact that we are getting 
different type of a plane that uses that particular runway ? 

Colonel Lronnarp. That is correct, Mr. Chairman. 

Senator Cravez. It was adequate for the purposes of taking can 
of planes of the period but not of the moment. 

Colonel Lronnarp. That is correct. 

Senator Evrenper. When vou presented your authorization, yo 
had a specific sum for that authorization, did you? 

Colonel Lronnarp. Yes, sir. 

Senator Ettenper. Evidently, since you changed the program ther 
has been some money saved ? 

Colonel Lronnarp. There has been money saved on this project. 

Senator ELLeNpER. What has become of that money ? 

Colonel Leonnarp. In the past several years, the Air Force has 
received a larger program for authorization than we have received 
appropriations. By the saving on this particular item, it permits Us 
to fund additional work within the authorization without seeking ad 
ditional appropriations. 

Mr. Garnock. You remember last summer when you passed the 
propriation bill, a list of items were approved for construction a 
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vas substantially larger than the amount of the appropriation. We 
vere authorized and directed to use any savings that we could gen- 

erate to pick up the differenc e. 

Senator ELLenper. Well, in any shifts you make or savings, as 
n this case, you also come back to the Appropriations Committee 
forapproval of its utilization on other projects ¢ 

Mr. Gartock. That is right. We do not go ahead until it is ap- 
proved. . 

Senator ELLENDER. I thought we had a saving here. 

Senator YounGc. Where is that base / 

Mr. Gartock. It isin Texas, sir. 

Senator CHavez. That is a big order, Texas. Where abouts in 
Texas / 

Colonel Leonnarp. It is at Lubbock, Tex. 

Senator Cuavez. Are there any further questions / 

We will go now to Stewart. 


Srewarr Arr Force Bask, TENN. 


Colonel Lrontarp, That project is for the construction of a combi- 
nation project. The base is in Tennessee. This is for the ¢ ‘onstruction 
of acombination crash and structural fire station on the base. At the 
present time they have two stations and they are separated by approx- 
muutely a mile. 

A structural station is there and a crash station. The present crash 
station is an old frame building down on the flight line that has been 
condemned by medical authorities as being unfit and unsafe for the 
rash crew to be quartered and to live there. 

It is proposed that that building would be razed and removed and 
the new one would be built in its place. I mentioned it would be a 
combination building for both structural fire and crash fire protection. 
It would be a 7-stall station, and by combining the 2 stations under 
| oof, we effect a saving in personnel. 

There will be economy of operation and efficiency of operation in 
this change. The present structural building on the base will be con- 
verted for use of a training unit that is required on the base for the 
training of pilots with the new aircraft being assigned to this station. 

resee Cuavez. Will it take new money to refurnish that building ¢ 

‘olonel Leonuarp. Some funds will be required but it will not 
come out of this appropriation. There will be need for rewiring the 
building and for removing some partitions, but that will be done as a 
local maintenance and operation project. 

Saale Cuavez. Is Sewart a permanent base? 

Colonel Lronnarp. It is a permanent base. 

Senator CHavez. What is the idea of constructing a cheap lumber 
building ? 

Colonel Leonuarp. This cheap lumber building was put up when 
the base was initially activated, back in the early days of World 
War IT. 

Senator Cuavez. Naturally you insure those buildings ? 

Colonel Leonuarp. No; we do not. We insure no building in the 
Government. 

Senator Cuavez. Will it bea fire hazard ? 
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Colonel Leonnarp. It is a fire hazard in itself, although it is a {ip 
station. 

Senator Youne. One of them burned about a year ago, did it not! 

Colonel LronHarp. We have had two fires in the last year and , 
half involving fire stations. 

Senator Cuavez. Are there any further questions ? 

The next one is McClellan. Will you identify the base ? 


McCiexiutan Arr Force Base, CAuir. 


Colonel Leonnarp. That is in California, Mr. Chairman. There 
a deficiency in troop housing at McClellan of about 1,350 spac es, 

We have a project approved by all committees of Congress for sii) 
spaces, and we have a further project of an additional 400 spaces ap 
proved by the other 3 reviewing committees other than this one. 

We would like to advertise and award a contract for 1 ,200 spaces, 
which would substantially satisfy our requirements at this base. 

Senator Cuavez. That is 1.2002 That would be 800 more then? 

Colonel Leonnarp. That would be 400 more than we presently have 
cleared by this committee. This additional 400 has been cleared }y 
Tiouse and Senate Armed Services Committees and by the House Ap- 
propriations Committee. . 

Senator Cuavez. What place in California is this base? 

Colonel Lronuarp. This is at Sacramento. 

Senator ELLENDER. Where are the troops now housed ¢ 

Colonel Lronnarp., These are units just coming in, They are part 
of the airborne early warning squadrons that are to be stationed there. 

Senator EL.Lenper. Where do they come from? Are they new ones 
or are they coming from other places ? 

Colonel Moore. The units are new. They are activating at MecClel- 
lan. It is part of the 137-wing structure, sir. 

Senator Cuavez. Is the new housing to be of a permanent nature 
or will you come back in 2 or 5 years for more ¢ 

Colonel Leonnarp. These are 3-story masonry permanent and will 
house 200 men each. 


SITUATION AT MOUNTAIN HOME AIR FORCE BASE, IDAHO 


Senator Dworsnak. I am somewhat intrigued by that proposal. 
I just returned from Idaho where I was overwhelmed with requests 
to do something to have the Air Foree provide additional housing 
facilities at the Mountain Home Air base. Of course, you know where 
that is. 

I understand that several hundred of the officers and the “non 
coms” are required to travel about 100 miles a day because there are 
inadequate facilities. They are preparing for a housing unit there 
to relieve that congestion, but they are still woefully unprepared to 
take care of the personne] at that base. 

Are you doing anything about that ? 

Colonel Lronnarp. I think the problem at Mountain Home is one of 
quality and not quantity. That is except for the families. There 
is a tragic scarcity of family housing accommodations in acceptable 
environs of Mountain Home. 

Senator Dworsnak. What are you doing on the base proper! 
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Colonel Leonxarp. It will only be partially satisfied by Wherry 
housing project. There is no shortage on the base of troop housing 
yecommodations and barracks for bachelor-type personnel. It is the 
family-type units that are m shortage. 

senator DworsHak. It is affecting your morale there quite a lot 
pecause of the transportation problem. 

Mr. Gartock. That is a problem that is common to a substantial 
yumber of our bases and the Department expects to be before the 
Congress at this session with a family-housing bill. We hope to be 
ble to get authorization and financing to take care of at least a part 
of our requirements. — 

Senator Dworsiak. It is contemplated in an authorization that 
Pou are submitting soon? Do you need authorization for specific 
housing projects ¢ 

Mr. Garnock. Yes, sir; we have to have authorization by station 
and by the number of housing units. 

Senator Dworsnak. That is a permanent base now ? 

Mr. Gartock. Yes. 


UTILIZATION OF DEACTIVATED BASES 


Senator ELLENDER. Before proceeding with the enlargement of per 

inent bases, do you look around to see whether or not you could get 
facilities that are now in existence at deactivated bases? 

Mr. Gartock. Yes, sir. The whole program to locate the whole 
ith Wing Base program, all of the facilities that were left over from 
World War II, anything that the Army or the Navy might have had 
were considered in coming up with this list. 

Not only does the Air Force do it, but in the review of the Office of 
te Secretary of Defense they take a further review to be sure that we 
we hot passing up some usable facilities which could be rehabilitated 
rather than the building of new ones. 

Senator ELLENDER. Last year you had a few facilities in Virginia. 
You had one in Louisiana that was deactivated, and it is now costing 
youalmost half a million dollars to maintain it there. Iam wondering 
ibout the extent to which you look into the feasibility of using those 
existing facilities before coming to us for more money to expand at 
various places in the country. 

Mr. Gartock. Senator, I think we have looked into those. I think 
that you will find those deactivations were Army deactivations. 

Senator ELLENDER. Yes, and you had tanks there too, I think. 

Mr. Garvock. I believe the question of those deactivations was dis- 

issed here quite fully. The Air Force presented last year the reasons 

why the particular bases could not be used. 
For example, to come back to the one here at McClellan, the addi- 
tional troop housing there is needed for a unit that is going to operate 
irom there west out over the Pacific Ocean. It has to be located in that 
general area. It cannot be located at a remote location or you lose too 
uch flying time before you get out over the coast. It is only after vou 
get out over the coast that the unit starts to function. 

Nenator ELLENDER. My question was more or less general in that I 

ited to be certain and ascertain from you that before you expanded 
il existing base you looked into the feasibility of using deactivated 
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Senator Ture. Your question is simply this: That you do not want 
to see a camp closed down, or let be closed down, and another camp 
expanded. 

Senator Extenper. That is the point. There is no sense in per. 
mitting it. 

Mr. Gartock. We agree with the principle. To the best of our 
ability we have screened the other facilities that are available, and jj 
has been redone by the office of the Secretary of Defense. 

Senator Cuavez. Iam interested in Senator Ellender’s question, 

Heretofore, efforts have been made to start a new airbase where there 
are 3 or 4 within a State that are deactivated and where the Gove). 
ment spent millions for facilities, sewerage systems, gas systems, and 
water systems, and they have runways and everything that goes wit) 
an airbase. I know they have changed that to a certain extent, an | 
am glad to hear the Secretary say that they are looking at that 
situation. 

There is no need to spend $18 million for a sewer system if you 
already have a sewer system. 

Now, Colonel, will you identify the location of this No, 7 item, iy 
Alaska? 


ALAsKA PROJECTS 


Colonel Leonnarp. Yes, Mr. Chairman. I would like to show a 
little chart here that may permit quicker understanding of what this 
particular package in Alaska comprises. 

There are facilities at three bases: Elemendorf, which is at Anchor 
age; Ladd at Fairbanks; and Galena, which is west of Fairbanks. 

With the Chairman’s permission I would like to discuss Nos. 7 and 
8 jointly. They are combined in this chart. 

We show this five category distribution. There is the spread of the 
$914 million contained in this request: Hangars and shops at Elmen- 
dorf and Ladd total $534 million. There are storage facilities at the 
same two sites of $114 million, and training facilities at E]mendorf 
of $193,000. 

Under welfare facilities there is a fieldhouse at Elmendorf of $115 
million, and utilities support at Elmendorf of $110,000. Construction 
of a water well at Galena will cost $80,000. There is a grand total of 
$914 million. 

Senator Youne. What are the welfare facilities ? 

Colonel Leonuarp. That comprises a fieldhouse of 50,000 square feet 
at Elmendorf. A background history on it is this: There was built 
in previous programs at Fort Richardson for the Army and Eilso1 
for the Air Force, which is 26 miles from Fairbanks, fieldhouses of 
approximately 70,000 square feet. 

It contains basketball courts, swimming pool, handball courts, and 
such recreational items as those. 

Senator Younc. For how many men? 

Colonel Leonnarp. This particular one at Elmendorf will serve base 
population, military population of troops. In addition, there are 
10,000 dependents who are residing on the base or immediately off the 
base. 

NEED FOR FACILITIES 


We feel this is a very urgent requirement in that area, where you 
have long periods of the year in which you cannot enjoy outdoor 
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ihletics. There are no comparable facilities available. The only 
ereational facility on the base is a battalion sized gymnasium which 
ysput up in the early part of World War IT. 

The attractions in town, in the city of Anchorage, are fnostly bars 
yd saloons. We feel very strongly that there is an urgent require- 
vent for something of this type and character to promote the health, 

orale and welfare of the troops in the areé 

Senator Srennis. May I say a word on th: it: L have been to E]men- 

jorf and to Ladd and IT have seen the installations there. I particu- 
ly reviewed the situation as to these facilities, the welfare facilities. 

[ do not believe that there is an investment anywhere in the world 

at would pay off more than at these places. About 11 months in 
ihe year they have no real outdoor activities. One site I saw was at 
Kodiak Is land on Sunday afternoon. Literally thousands of our 
oung sailors there had nothing to do except to go to a beer joint. 

Senator Cuavez. Thatisa Navy installation. 

Senator Stennis. Yes, but the same principle applies. There are 
tacilities there for these hangars and shops. You just must have them 
rents they cannot work without them. They not only have to have 

am, but they have to have them heated. They cost from 2 to 2% 
‘mes as much as they would in the United States. But that is just 

t Alaskan dollar, and it just costs money to build them. 


AVAILABILITY OF CONSTRUCTION MATERIALS 


Senator Tryr. Right at that point where the costs are involved, 
0 you have to import ‘the material for the construction 

Colonel Leonuarp. Largely, yes, sir. 

Senator Tye. Both the lumber and the sand and gravel ? 

Colonel Leonnarp. Not lumber, nor gravel. But we must import 
ement. We import all hardware-type items and plumbing fixtures 
and things like that, roofing material and all installed equipment. 

Senator Trrye. These structures are mostly lumber ? 

Colonel Leonnarp. No, there will be lumber in them in roof tresses 
ind things like that. But the buildings are masonry-type of perma- 
ent construction. 

Senator Tyr. Your sand is available? 

Colonel Lronuarp. Yes, locally. 

Senator Ronerrson. Are your people in touch with the Army engi- 
eers about how to build cement structures using about one-third of 
the cement that commercially is used ? 

Colonel Leonnarp. T cannot say that I am in daily touch with their 
progress on that. However, we are acquainted with what has been 
lentified in Europe as the no-fines concrete plan of construction, 
which is a mix of about 1 to 12, and under certain conditions you can 
yet a satisfactory building from it. 

These buildings are shops and hangers, which are identified here, 
and they will be ‘steel frame with concrete-block curtain walls. 

Senator Ropertson. I would think that the freight on cement would 
” more than the cement to get it up to Alaska. 

Colonel Leonrarp. I would believe you are right. 

Senator Ronertson. If that be true, it would pay you to find out 
from the Army engineers what that recommendation is on how to 
save cement. 
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Colonel Lronnarp. All of this work is being done for us by th 
Corps of Engineers, Senator. We are doing none of this ourselves, 

Senator Ronertson. But they are spending your money ? 

Colonel Lronnarnp. The design is prepared by them and the cop. 
struction is performed under their supervision. 

Senator Rornerrson. I suggest that you inquire. You want to be a 
economical with your money as they are with your money, and yoy 
want to make a showing with their money. 

Mr. Gariock. They are just as economical with our money. W. 
will check into that, Senator, to see if there is any ponsibility of 4 
saving there. 

USE RY COMMERCTAL AIRLINES 


Senator Tryst. The other question that T had was this: Do any of 
the commercial airlines use any of that facility for their bases? J) 
any of the commercial airlines use any of these facilities as an airbase 
to come in on or take off on 4 

Senator Cuavrz. No: they have a regular municipal field a 
chorage for commercial planes. 

Colonel Lronnarp. | do not have the answer to it, Senator. T eay 
find out and submit the information. 

Senator Cuavez. I know of my own knowledge that there is a com- 
mercial airbase, and a very good one, at Anchorage, away from Elmen- 
dorf. Tt is used by Pan American and it is used by Northwest Aj 
lines. The local people that fly from Seattle or ¢ ‘anada into Anchor. 
age use it. 

Senator KnNowranp. Unfortunately, I have another meeting T have 
to go to. Senator Saltonstall also raised a point before he had ti 
leave. He had to go tothe Armed Services Committee. 

On that item No. 11, I would just like to say that I hope the com- 
mittee will inquire particularly with reference to the fact that we 
have closed down so many hospitals over the country, and what th 
justification is for this $2,600,000 for a hospital. 

I recognize that there are cases where you have to have station facil- 
ities, and you cannot locate it several hundred miles or several thou- 
sand miles away. On the other hand, it depends on what the facts 
are. I hope that vou will satisfy the committee that there is no al- 
ternative to spending this $2,600,000, 

Colonel Lronirarp. We are prepared to discuss that, Senator Know- 
land. 

Senator Cuavez. Now, does Whittier come within the Elmendorf 
program? 

Colonel Lronnarp. That is an Army program out of Richardson. 


MAINTENANCE COST OF FACILITY 


Senator Srrennts. Before we leave this, may I raise this point 
was impressed there with the tremendons cost of maintenance of a 
facility that you have. For instance, they put up 1 additional build: 
ing at one of these places and the United States engineers told me that 


required a $600,000 extension of the powerplant just to provide the 


additional heat that was necessary. Tt is a tremendous thine. The 


volume that you have for these hangars and the storage and all of 
these facilities ought to be reduced. The volume ought to be reduced 
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to the minimum and cost is 214 times as much in dollars to construct 
a hangar as it would be in Missouri, say. 

Colonel Lronnarp. It would cost us in Anchorage about 2 times, 
and at Ladd about 21% times; yes. 

Senator STENNIS. That is your initial cost and then the maintenance 
runs just about the same in proportion. It is 200 to 250 percent. 

Senator THyr. You mean from the standpoint of insulating against 
the cold, or the structure to hold against it ? 

Colonel Leonnarp. It is both of those, but principally you are at 
the end of a 2,000-mile supply line, and the logistics beat you up there. 
The wage scales are away beyond anything we pay any where in any 
pee in the United States. The amount of supplies that must be 

shipped up there and the labor transported = there for the construc- 
tion season, and so forth, all contribute to high costs. 

Senator STENNIS. It is $2.50 for a haircut. That is an illustration. 

Senator Cravez. Colonel, in figuring your transportation costs, is 
it not a fact that Anchorage is closed several months out of the year 
n the wintertime and you cannot depend on water facilities to get 
vour materials into the area ? 
~ Colonel Leonuarp. Anchorage is closed for, I would say, at least 
months of the year. So there is a shipping season into the area. 

In consideration of that fact we are most anxious to get this cleared 
at this time. That will permit the award of the contract in March, 
and the procurement of the material and mobilization of the con- 
tractor’s organization in time to get in up there in April and May. 

Senator DworsHak. I was called to the te lephone and I did not hear 
all of the testimony, but I would like to know what recreational facil- 
ties vou have there now. 

Colonel Lronnarp. There is a battalion-sized gymnasium that was 
put up in 1952, T believe. It is 15,000 square feet. 

Senator STENNIS. It is wholly inadequate. 

Senator Dworsnak. That is because of increased personnel ? 

Colonel Lronuarp. There are now over | deleted| Air Force troops 
it Elmendorf, plus at least 10,000, and probably more, civilians and 
dependents that will utilize these facilities. 

Senator Dworsuak. How far is Elmendorf Field located from the 
city of Anchorage? 

Colonel Leonnarp. It is only a few miles. I would say within 
miles, 

Senator ELLenper. And Ladd with relation to Fairbanks ? 

Colonel LEoNHARD. It is about the same. 

Senator Exvenper. And Galena? 

Colonel LeonHARD. That is not close to anything. 

Senator Cuavez. That isa kind of a listening post. 

Colonel LEONHARD. It is an alert station. 

Senator Cuavez. Are there further questions on 7 and 8? 

We will go to No. 9, Perrin. Will you identify that and tell us 
where it is a 


Perren Arr Force Base, TEx. 


Colonel LronHarp. I would like, Mr. Chairman, for Colonel Price, 
who is Chief of the Real Estate Division in the Air Force, to furnish 
the information you require on items 9 and 10. 
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Colonel Price. Mr. Chairman, Perrin is in the northeast part of 
Texas, almost straight north of Dallas and close to the Texas border. 

The project before you at this time is for the acquisition of 41,9 
acres Of land in fee title, and approximately 8 acres of land fo; 
an access road right-of-way for an ammunition storage area to sw) 
port this base. | 

In the 1954 military construction bill, we included an item fo) 
375 acres of land in fee for this purpose, at an estimated cost of $19,)\\) 

Since that time we have been overtaken by an oil boom in that arey. 
so that land values have gone up astronomically. 

In order to meet the minimum storage requirements for the aj) 
defense command unit, which is now there, we have reduced the fee 
acreage to the absolute minimum to permit the construction of the 
igloos that are authorized for that purpose. We have subrogated ij) 
eral rights rather than purchasing them outright. 


AMMUNITION STORAGE 


We will also require, and have included in our fiscal vear 1956 mil 
tary construction program, necessary restrictive easements around this 
area to prohibit habitation and the gathering of more than 25 people 
at one time, which will permit us under the standards to store our 
ammunition in this area. 

Chairman Haypen. I do not understand about the reservation of 
mineral rights. If you need the area for your purposes, the man who 
now owns the land reserves the right to prospect for oil. If he puts 
a well rig up there, how would that affect you? 

Colonel Price. We are subrogating the right of exploration. In 
other words, we are paying the owner a fee for his normal privilege 
of exploitation of these oil reserves. 

What it means in a relatively small area like this, Senator, is that 
the drilling activity can be entered into around this area, and oil will 
drain out from under this property and can be recovered without 
interference with our mission. 

Senator ELLenper. How many acres are you proposing to buy al- 
together ? 

Colonel Price. We are proposing at this time to buy about 42 acres 
in fee and 8 acres in easement, to be followed up in the 1956 military 
construction program with 435 acres of restrictive easements surround- 
ing this. 

Senator ELLeNpER. You would not get all of that for $18,000? 

Colonel Price. No, sir. 

Senator EtLenper. This $18,000 is for 45 acres? 

Colonel Price. That is right, sir. 


PRESENT INSTALLATION 


Senator Ture. Mr. Chairman, may I ask what is the installation 
there now ? 

Colonel Price. It is a training station. 

Senator Ture. A training station for what personnel and how 
many ¢ 

Colonel Price. I would say approximately 8,000 people. 

Senator Ture. It is already there ? 
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Colonel Price. Yes, sir. 

Senator Toye. And been there for how long? 

Colonel Moore. This has been there since World War ITI, Senator. 
Senator Tuyr. And you are just adding to it / 

Colonel Moore. That is correct. 

Senator Tire. Do you think it is highly desirable to add to it and 
nt these costs that are involved in acquiring this land because of the 


oil properties 4 - 

Colonel Moore. Sir, it is necessary to have these ammunition stor- 
age fac ‘ilities which will be put in this acre: ige in order for us to con- 
dJuct our training mission there. 

Colonel Price. If I may elaborate there-—— 

Senator Cuavez. Is the storage within the reservation that you now 
have or outside? 

Colonel Pricer. This is outside. There is no area on the base proper 
where that storage can be located. If I may elaborate for just a mo- 
ment, this is in line with something that was previously discussed. 
This is a World War II station, which was found to be : adaptable for 
our present requirements. It is satisfactory for the training mission. 

There later developed a mission for an air defense conunand unit, 
and by putting that unit on an existing training station, as we were 
able to in this instance, we have avoided the nec essity of building a new 
station or opening up another World War II station. 

Kut to make the Air Defense Command Unit effective, we must have 
ammunition, which we do not need in those quantities for a training 
mission. 

OTHER FACILITIES 


Senator Tyr. Where would there be another station that you could 
open up, because you have just made the remark that you would not 
have to open up another station? Would there be another station that 
you could open up in preference to this one ? 

Colonel Price. Well, I hesitate to give you a direct answer, Senator. 
There are probably a good number in Texas that we could open up for 
10 or 15 million dollars. But there are none that afforded the com- 
plete usable facilities that were available to us at Perrin, with the 
exception of this requirement for storing ammunition. 

Senator ELLENDER. How many acres have you in the other facility ? 

Colonel Prick. We have approximately six sections there, about 
00 acres. 

Senator ELLENpDER. Is there any oil under that ? 

_ Colonel Pricr. That has not been determined at the moment, but it 
is being surveyed by the Department of Interior, who takes care of 
the Government’s interests. 

Senator Cuavez. Did you acquire the acreage from the Department 
of the Interior ? 

Colonel Price. No, sir, we did not. But when it appears that there 
is drainage of petroleum under Government- cnned land, it is the 
re sponsibility of the Department of the Interior to protect the Govern- 
ment’s interests. We work with them very closely. 

Senator Cuavez. It appears to me that if you have these acres, there 
isa possibility that we might have a little under our land. 

Senator EnLenper. That is why I raised the question. We might be 
ible to pay for these expenses. 
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Senator Cuavez. Is there anything further on Perrin and Home 
stead ¢ 

We will go to the hospital, No. 

Senator ELLENDER. We did not ae anything about Homestead 

Senator Cuavez. I thought he said there were about 400 acres. 

Senator ELLenper. That is another program. 

Senator Cuavez. All right. Let us take up Homestead. 


Homesrreap Arr Force Base, Fua. 


Colonel Prick. At the time Homestead was previously discussed 
before the Congress, we indicated that we were not satisfied with the 
site which had been selected there for ammunition storage for the 
Strategic Air Command units. Incidentally, this is in Florida, south 
of Miami. 

At that time we carried an item in the program for $296,000 for land 
for this ammunition-storage area. Since that time we have been able 
by revamping the layout and putting part of this area on the base, and 
using less expensive land, to reduce that figure to the $52,000 which we 
ure now requesting clearance on. 

Senator ELLENpER. Is that the same acreage ? 

Colonel Price. It is the same total acreage, considering the base land 
that is used. We have been able to over|: ap that a little. 

Senator ELLeNDer. How far are vou located here from Government 
property, in the Everglades, do vou know 4 

Colonel Price. It is probably 20 or 30 miles from the closest place. 

Senator EKLLeENpER. Could you not use Government property that is 
already ours, instead of buying this / 

Colonel Price. No, sir. One of the big advantages of this par- 
ticular site is that it has a very good coral base, and, of course, the 
Ke verglades area is not so characterized. 

Senator ELLENDER. Maybe it is not quite as high as this, but all of it 
has a coral base in that area. 

Colonel Price. This is practically at the surface, IT understand. 

Senator ELLENDER. You mean coral at the surface / 

Colonel Price. Yes. 

Senator Cravez. Is it not also a fact, Colonel, that in designing or 
making provisions for an adequate supply base for storage that it 
should be within close proximity of the base where you are going to 
use it / 

Colonel Price. Yes, sir. 

Senator Cuavez. Is that your idea for considering the land that you 
are now wanting to ac quire ¢ / 

Colonel Price. That is part of it, Senator. 

Senator Cravez. Outside of the need for it ? 

Colonel Price. It should be within 5 miles of the base, at a maximum. 
This is adjacent to and partly on the base. 

Senator Ciavez. Are there any further questions ? 

Now, we get to the hospital. 

Senator Saltonstall was very deeply interested in this. Tle said they 
just closed a hospital at Boston, which is not very far from Platts 
burg, and so we would like to have you justify the request. 
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PuLarrspure, N. Y., Hosperran 


Colonel Lronuarp. Mr. Chairman, the Armed Forces Medical Com- 
mittee, of which the Air Force is just one partner, has made a very 
exhaustive research of the problem at Plattsburg with respect to ao 
viding adequate medical service coverage for military personnel i 
that area. 

It is found that there is no Government hospital of any type within 
100 miles of Plattsburg. 

Senator YounG. Where is that / 

Colonel Leonuarp. That is in upper New York, on the northern 
limits of Lake Champlain, within 20 miles of Canada. 

Senator ELLENpDER. How do you take care of the people there now? 

Colonel Leonuarp. There are no people there now. This is a base 
under construction. It will be activated late this fall. 

Senator ELLENDER. It is a new place? 

Colonel Leonnarp. Yes, it is. 

Senator ELLENDER. Why was that built there / 

Colonel Leonuarp. The air base is new, but it was the old Army 
barracks at Plattsburg that was existing. 

Senator Cuavez. Well, the House turned this item down in 1955, 
ind the Senate went along with them. 

Colonel Lreonnarp. Yes, and it was in absence of a definitive state- 
ment that the Air Force could make at that time that there were no 
other facilities available. 

Senator Cuavez. You have closed down Boston ? 

Colonel Lronnarp. No, but Boston is a long ways from Plattsburg. 

Mr. Gartock. This hospital is to take care of the on-base require- 
ments for the people who are stationed on the base and the dependents 
who live there. It is not the same type of hospital that is planned to 
be closed at Boston. 

Senator CHavez. How much personnel are you going to have in 
that base, when and if it is finished ? 

Colonel] Leoniarp. There will be 6.300 Air Force personnel at this 
base, and there will be right across the lake at Burlington, Vt., where 
we have one of our bases, 1.282. There are 86 Army personnel in 
the Burlington area at Fort Ethan Allen, and 20 Navy personnel, or 
i total of approximately 7,700 military personnel that this base will 
serve. 

Senator Ciavez. You can serve the Army, the Navy, and the Air 
rorce / 

Colonel Lronnarp. Yes, as well as the units stationed at Plattsburg. 

Senator Cravez. When do you expect to have this base finished / 

Colonel Leontarp. There will be enough of it completed to permit 
the first unit to move inin November of this vear. 

Senator Cravez. Tlow mueh personnel is that ? 

Colonel Leonuarp. I would say it would be in the order of 1,500 
102,000 people. 

Senator Cuavez. They have no facilities at either Allen or Burl- 
ington whatsoever ? 

Colonel Lronnarp. Not for the type of medical services required 
vere. They have only primary medical service like an soft mary or 
dispensary. 
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Now, there is in the city of Plattsburg two small civilian hospita), 
with a total bed capacity of 307. They are saturated now with t}, 
civilian requirements of Plattsburg and the vie inity. 

Senator Dworsnak. How near is any installation of the irmed 
services ? 

Colonel Leonnarp. The nearest hospital available up there woul 
be at Sampson Air Force Base, which is 250 miles from Plattsburg 

Senator Dworsuak. How large a hospital do they have there / 

Colonel Leonuarp. I do not have the information on that, but | 
would say that it would be about 100- or 200-bed hospital. 

Senator DworsiaK. Where are the personnel coming from that wi 
he located at Plattsburg? From what base are they being 
transferred ? 

Colonel Leonnarp. These are new units being activated within t! 
137th Wing structure. 

Sampson is not an operating base, but it is a training and indoct 
ation center. 

Senator Dworsnuak. Where is the nearest Veterans’ Administratio: 
hospital ? 

Colonel Lronnarp. I do not have that, except that I have been ai 
vised that there are no Federal hospitals or Government hospitals 
within 100 miles of Plattsburg. 


CLOSING OF BOSTON HOSPITAL 


Senator Tuyr. Then, Mr. Chairman, what is this question about 
closing the one at Boston? What is in connection with that question 

Senator Cnavez. Why do they close Boston then ? 

Colonel Leonuarp. [t 1s not an Air Force hospital. 

Senator Cuavez. But it is a military hospital. I though that 
had unification. 

Colonel Lronuarp. It seemed to be a basic problem of what valu 
a hospital in Boston would be. 

Senator Tuyr. If we have unification. it must go to the hospita 
too. What is the answer to the question about a hospital being ¢ ‘as 
in Boston ? 

Mr. Garnock. I believe the answer to the question of the hospita 
planned to be closed in Boston goes to the total hospital facilities ir 
that area. They were greater than required by all of the three depart 
ments in that area. A hospital in Boston will not meet the require 
ments for the people who become sick in Plattsburg. 

Senator Cravez. But Mr. Secretary, you have closed the one i! 
Boston and surely there must be needs for the Army, for the Air Fore 
and the Navy around the Boston area. That is, even without making 
a complete investigation or a detailed investigation, I know we have: 
lot of ‘ipo ts around the Boston area. 

Mr. Gartock. There are several other hospitals, military hospitals. 
in the general area of Boston. 

Senator CHavez. What are we going to do with this one? It must 
have cost millions of dollars. What are we going to do with it? Isit 
surplus ? 

Senator Ertenner. Who is responsible for the overbuilding ? 

Mr. Garrock. I believe all of the hospitals in the Boston area wer 
built during or part of the World War IT period. My recollection 
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from dealing with this before when I was in the Office of Secretary 
of Defense is that none of that is new construction. 

If Lam correct, the hospital that is planned to be closed was a rather 
vh-cost operation because it was an old hospital. It has been offered 
v the Federal Government to the State and to a number of other 
reanizations, and no one seems to want to take it over and run it. 

Senator Young. What type of a base is this 4 

Colonel Leonuarp. At Plattsburg@’ Plattsbure is a base for two 
wings of bomber aircraft, for the Strategic Air Command. 

Senator Dworsnak. How many beds will be in this hospital ? 
Colonel Leonnarp. 136 beds. 

Senator DworsHak. It sounds expensive for that size hospital. 


HOSPITAL COST 


Mr. Garnock, Senator, when we build a hospital in any of the three 
ervices, It is built on what is known as 136/200-bed hospital, which 
means that the operating facilities and certain things of that kind are 
uilt to take care of 200 beds. So that in case of mobilization you have 
the central part of the hospital and you just add on bed space and get 
our expansion that way. 
~ So the high priced part of the 200-bed hospital is built, and when 
that cost is amortized over 136 beds, it does run higher. 

Senator Dworstak. What will be the operating cost of this hospital 

personnel and dollars ? 

Mr. Gartock. Iam sorry. I can provide that for the record if you 
would like to have it. 

Senator Dworsuak. It seems to me that it is not so much a matter 
of installing one of those hospitals as it is to operate them. You want 
more personnel and more funds with which to operate it. 

Mr. Gartock. We are going to man the 137th Wing, including this 
hospital on this base, with 975,000 personnel ceiling. It is taking 
ome cutting down but it is still the Air Force’s position that it can 
ud will be done. 

Senator Cuavez. Is this in addition to the 126th Wing that we 
now have, and is that trving to reach the 137th ? 

Colonel Leonnarp. That is right. 

Senator CHavez. Now, Mr. Secretary, I think the committee would 
e interested if vou would bring the information as to the original 

of the Boston hospital, and how many persons can be accom- 
modated there, and the cost of operation. 

Mr. Gartock. I will supply that for the record. 

(The information referred to follows :) 

The original cost of the Boston hospital (Murphy Army Hospital) was 
82,673,649. The normal bed capacity of this hospital is 481, and the expanded 
| capacity 515. The number of patients that can be accommodated, based 

1 an SO percent occupancy rate, is therefore 345 and 412 respectively. The 
cost of operation during fiscal year 1954, including military pay, was $3,161,686. 
lhe number of total patients occupying beds at Murphy Army Hospital dur- 
ng fiscal year 1954 was 234. The number of persons employed as of January 
31, 1955, were: Military, 224; civilian, 127; total, 351. 


hey 


Chairman Haypen. One time I made an inspection of a number of 
Veterans’ Bureau hospitals, and almost invariably I found more 
personnel employed in the place than there were patients who had to 
have beds. 
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Senator Dworsnuak. That is why we ought to be extreme lV can 
tious in authorizing construction of hospit: als unless they are abo. 
lutely essential. 

eo Cuavez. That is especially when you are closing some of 
them. I do not mind, and I am pretty sure the committee does no; 
mind, if you need a new hospital to build one. That is well ang 
good. But it is hard to justify within your own conscience and mi) 
the closing of one hospits al and the building of a new one. 

Senator Tuyr. Mr. Chairman, I do not think that I have gotten thy 
answer that I feel I must have in order to vote intelligently upon tl 
question, because if we are closing the hospital in Boston and ther 
are asked to authorize here $2,602,400 at Plattsburg, and you are tal 
ing’ about 6.000 troops 

Mr. Gartock. And about 6,000 dependents. 

Colonel Lrontarp. It is almost 8,000 troops. If you conside) 
Burlington across the river, it would be almost 8,000. 


HOSPITAL PROBLEM 


Mr. Garnock. Our problem on hospitalization, Senator, is this: The 


medical group makes every possible effort to return to the operating 


units at the earliest possible date, every man that is hospitalized. If 


they must in effect detach the man and send him 200 miles away, tiny 
is lost. He j just does not get back as soon as if he is on the base, a 
every day and.be taken care of. If he is on the base, he is still ay 
able ‘to work. 

If we are going to get our 137 wings manned with 975,000 persom 
we have to kee »p our hospital occupancy of troops down to a minimum 

So that from an operating point of view, it would be unsatisfactory 
to do our hospitalization at a point 200 miles away. 

Senator THyr. Why do you say it is absolutely necessary to estab mn 
bases here and not expand a base somewhere else where you have 
of those other related units or services ¢ 


Mr. Gariock. Well, sir, in making all of those selections, Platts. 


burg, and Colonel] nak ean correct me if Lam mistaken, at Platts 

burg the Government-owned land, and there were certain Army facil 

ties there that were already available that we could use. One of tli 

areas where we could make a savings was by moving into Plattsburg. 
Senator Cuavez. Are there any further questions / 


COST OF MOUNTAIN HOME, IDAHO, FACILITY 


Senator DworsnHak. What can you tell me about the approximat 
cost of the hospital facilities at Mountain Home Airbase / 

Colonel Leonnarp. I can furnish that. 

Senator DworsHak. I wish you would put it in the record. 

Colonel LEonHARD. I will do so. 

(The information referred to follows :) 


A 50-bed hospital has been approved by the Office of Secretary of Defense fo! 


submittal to the Congress in the fiscal year 1956 Air Force military constructio 
program. The cost of this facility, based upon completed preliminary desig 
is $1,290,000. The nucleus of the hospital has been designed to permit eXxpansio! 
of the facility to 100 beds by the addition of ward space only. 
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Mr. Garvock. It is around $25,000 a bed. 

Senator CHAVEZ. The next one is item 13. 

Colonel Leonnarp. At Moody we have run into difficulties on air- 
field pavement. I have some pictures here that-will show it. 

Senator ELLenper. May I ask a question about Plattsburg: Have 
youstarted anything at that facility vet ? 
* Colonel Lkonnarp. On the base, yes. 

Senator ELLeNpER. And this is an Army facility that is being used 
and now will you have to acquire more land ? 

Colonel LEoNHARD. No more than has already been acquired. 

Senator ExLenper. What do you contemplate spending there alto- 
gether ¢ 

Colonel Lronnarp. It will be probably $50 million. 

Senator ELLeNbER. Before you did that, did you look around for any 
other facilities in that area 4 

Colonel Leontarp. It was very thoroughly researched. 

Senator Curavez. No. 13 is Moody. 


Moopy Air Force Base, GA. 


Colonel Leonuarp. At Moody, which is a training base in Georgia, 
this is a base that was constructed again in early World War II, and 
for the type of airplanes we had at that time with relatively soft tires 
and low gross weights, and a pavement thickness of 4 or 5 inches was 
adequate. 

But here several months ago they moved into the F-89’s or F—94’s, 
and that type of aircraft has higher pressure tires that are much heav- 
ier than the early type of training planes. We have now a wash-board 
effect on our aircraft movement areas. I think these pictures will show 
better. 

Senator Ture. Is it the subbase that is giving away or what ? 

Colonel LronHarp. It is cumulative. These high pressure tires 
form a rut or depression that cracks the surface. Then when you 
get rain it seeps within the cracks and undermines the soil subbase 
Then with that base weakened further traffic on it just ruins it com- 
pletely. 

Senator ELLENDER. What do you propose to do there 4 

Colonel Lronnarp. We propose to resurface it with adequate thick- 
ness and strength of asphalt concrete to raise the strength of the pave- 
ment sufficient to accommodate the aircraft assigned. 

Senator ELLenper. Is that without reinforcement ¢ 

Colonel Leonnarp. It will not include wiring or steel reinforce- 
ment; no,sir. It will be just a hot mix, hot laid asphalt, the thickness 
required to improve the strength of these pavements. 

Senator Dworsuak. What kind of planes did you operate there 
before ? 

Colonel Lronnarp. They were trainer planes. 

Colonel Moorr. The old T—6, T-28, and B-25, all much lighter. 

Senator Dworsuak. Did any of the heavier planes use that airport 
inthe past ? 

Colonel Lronuarp. Not on a sustained basis, Senator. 

Senator Cuavez. Are there any further questions ¢ 

We thank you, Colonel, and all of you. 
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DEPARTMENT OF THE ARMY 
MiILiITary CONSTRUCTION 


STATEMENT OF COL. K. R. BARNEY, DIRECTOR OF INSTALLATIONS 
DEPUTY CHIEF OF STAFF FOR LOGISTICS 


PROJECT TABULATION 


Senator Cuavez. The committee has before it the pending construe. 
tion requests of the Department of the Army. We will include in the 
record at this point the tabulation of the project. 

(The tabulation referred to follows :) 


PENDING CONSTRUCTION REQUESTS, DEPARTMENT OF THE ARMY 
(Submitted under provisions of sec. 805, Public Law 207, 88d Cong.) 
Station: Kings Bay ammunition terminal, Georgia. 
Date of request: February 11, 1955. 
Description: Ammunition wharf, utilities, roads and railroad, shops and 
buildings. 
Amount: $11,696,000. 
Appropriation (Public Law and Congress) : Public Law 207 (sec. 805, 88d Cong.) 
Approval, armed services appropriation : 
House: Public Law 209, 83d Congress. 
Senate: Public Law 209, 88d Congress. 
House: Pending. 
Senate: Pending. 
Comments: Deferred by House committee in fiscal year 1954 program, pending 
settlement of land acquisition and revision of cost estimates. 


LEGAL PROVISION 


Senator CHavez. We have before us Col. IX. R. Barney, the Director 
of Installations, De ‘puty Chief of Statf for Logistics, of the Depart- 
ment of the Army. Colonel Barney will speak on the Kings Bay am- 
munition terminal in Georgia. 

Colonel Barney. [ am the Director of Installations of the Depart- 
ment of the Army, and General Carter’s replacement in that position. 
[ have a statement which I would like to make, with your permission. 

Section 805 of Public Law 207, 85d Congress, the 1954 MCA Appro- 
priation Act, contains a provision that no funds shall be obligated on 
any project authorized in the first session of the 83d Congress until 
the Department of Defense has come into agreement with the Com- 
mittees on Appropriations of the House of Representatives and thie 
Senate. 

In a letter from the chairman of the House Committee on Appro- 
priations to the Secretary of Defense, dated November 25, 1953, ap- 
proval of that committee was granted to the Department of the Army 
for the expenditure of $45,181,500 for the fiscal year 1954 publie works 
construction program, as authorized by Public Law 209, 83d Congress. 

Construction projects totaling $22.090.500, including the Kings Bay 
ammunition terminal were either deleted or deferred by the committee. 

By letter of December 14, 1953, to the Secretary of Defense from 
the chairman, the Subcommittee on Armed Services, Senate Appropr'- 
ations Committee, approved the House Appropratiéne Committee 
action in the same amount. 





nin 
tion 
fer! 
{101 
Ep 
De} 
Ho 
tlol 
‘| 


the 


MILITARY CONSTRUCTION, 1955 295 


Kines Bay AMMUNITION TERMINAL, GEORGIA 


Included in the original submission of the fiscal year 1954 Army 
construction program for funding was the construction at the ammu- 
nition terminal at Kings Bay, Ga., estimated to cost $14,814,000. 

The House Appropriations Committee approved $3,961,000 of that 
amount for land acquisition and dredging, but deferred $10,952,500. 

Senator Cuavez. They did not turn it down, but deferred it only ¢ 

Colonel Barney. That is right. ‘The committee requested the plan- 
ning and design of the deferred items be continued on this installa- 
tion with advance planning funds. Detailed estimates for the de- 
ferred items were to be resubmitted after the proposed land acquisi- 
tion had been approved by the proper committees. 

Pursuant to the House Appropriations Committee instruction, the 
Department of the Army has secured approval of the Senate and 
House Armed Services Committee to proceed with the land acquisi- 
tion. 

The Department is now prepared to present the detailed estimates to 
the pier and supporting facilities to this committee. 

Senator Cuavez. Right there, Colonel, do you anticipate any delay 

n the acquisition of the property ¢ 
Colonel Barney. No, sir; we do not. 

Senator Cuavez. Have you carried preliminary negotiations for- 
ward 

Colonel Barney. Yes, sir. 

Senator Cravez. So that you feel pretty safe that there would not 
be a great delay in acquiring ‘the property ¢ 

Colonel Barney. That is correct, sir. The land is being acquired 
now. 

Senator ELLENpER. How much land is being acquired ? 

Colonel Barnry. Some 7,000 acres in fee and some 10,000 in ease- 
ments. I have that figure here. 

Senator ELLenper. Is that coastal land? 

Colonel Barney. Yes; it is right on the coast. I have that exact 
figure if you would like to have it. 

Senator Eiinenper. That is all right. 

Colonel Barney. Revised estimates based on complete plans indicate 
that the funding 1 requests for this construction should be increased 
from $10,852,500 to $11,696,000. 

The Secretary of Defense on February 4, 1955, approved the De- 
partment of the Army request to submit these deferred items to the 
[Louse and Senate Appropri: itions Committees. 

Pursuant to the provisions of section 805, Public Law 207, 88d Con- 
gress, the Department requests approval be granted to obligate funds 
for construction of one pier and supporting facilities at Kings Bay 
Ammunition Terminal. Ga. 


COST OF PROJECT 


Senator ELLenper. What will that whole facility cost? 

Colonel Barney. The whole facility as eventually built, will cost 
around $26 million. This will cost a total of around $14 million. 

Senator ELLENDER. I notice that you increased the amount. Is that 
due to higher labor costs or what ? 
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Colonel Barney. It is due to final plans and the original estimat, 
Was just a preliminary estimate. In the interim complete bidding 
papers have been developed. 

Senator ELLeNpEer. You missed it by about $1 million. 

Coloney Barney. That is right. I think $800,000. 

Senator Cuavez. Is there anything further / 

Colonel Barney. That concludes my statement. 


HOUSE REPORT 


Senator Cuavez. For the benefit of the committee, this is lancuay 
in the House report: 

The gmount of $3,961,500 has been allocated for the King’s Bay Ammunitio 
Supply Depot. This is the amount requested for land acquisition and hecessary 
dredging operations. The committee does not question the need for this depo 
However, it believes that additional advance planning on the various facilities 
at this installation should result in firmer cost estimates and overall savings 
It is the desire of the committee, therefore, that planning and design be ¢«) 
tinued on this installation with advance planning funds, and the detailed esti 
mates again be submitted after the proposed land acquisition program has bee 
approved by the proper legislative committees. 

As I understand, both the Armed Services Committee of the House 
and the Armed Services Committee of the Senate have approved the 
land acquisition. 

Colonel Barnry. That is correct. 

Senator Cuavez. And now you are asking the additional amount 
that you had in mind at that time to proceed 4 

Colonel Barney. That is right. 

Senator CHavez. Now, vou have the money ¢ 

Colonel Barney. Yes, sir. 

Senator Cravez. It is only a question of whether or not under the 
law you get the approval of the Appropriations Committee 7 

Colonel Barni ‘y. That is right, 

Senator Ciavez. Are there any questions of the colonel ¢ 


INCREASE IN ESTIMATE 


Senator Dworsnak. I am not entirely clear what is responsible for 
that increase. I know that you are acquiring that land, but what spe 
cifically costs more than $1 million, and what is envisioned in you 
original plan ? 

Colonel Barney. The pier estimate, or the estimate for the pier 
proper went up some $400,000. The estimate for the trackage went 
up some $400,000, and various miscellaneous items carried the balance 
$50,000 or $60,000 over what it was. There is also some refinement 
involved there, sir. 

At the time of the original estimate when that was made, it was 
strictly an engineering estimate. Subsequently, the Wilmington bids 


had been opened on a generally similar fac sility, and we he ive some 


precedent in the matter. 

Senator DworsuaKk. Did you not make some preliminary investi 
gation when you estimated the original cost of this ? 

Colonel] Barney. Yes. 

Senator Dworsnak. Yes, 
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Senator Dworsnak. But you missed them by that amount ? 

Colonel BARNEY. That is correct, sir. 

Senator Dworsiak. Is that partially the result? I would not care 
to Say profiteering, but isn’t it unnecessarily increasing the cost of 
land because of the requirements of the Government ? 

Colonel Barney. No, sir, Senator. This is not in the land aspect 
of it. The land 1s not ineluded in this. Items, as I said, were basi- 

cally Vr ailroad trackage, a great amount of railroad trackage, and in 
ihe pier proper itself. 

Senator Dworsuak. In other words, the cost of making these in- 
tallations is contantly increasing. It seems that there is no end to 
theexpense involved. 

Colonel Barney. The construction indices are reasonably firm now, 
senator. I do not feel that it is rising prices that have brought this 
up. I think it is Just more exact engineering knowledge of what we 
were up ¢ against. 

Senator Ciravez. Is it not a fact from your experience, Colonel, 
that asa matter of fact now isthe time to build? Construction people 
we bidding a little closer ; are they not ? 

Colonel BarNry. Yes, sir. 

Senator Cuavez. That is more than heretofore, when they negoti- 
ated a contract with the departments of the Government practically 
it their own terms. Now every contractor wants to keep at least a 
skeleton of his organization together , and he is willing to go down. 

I say this from experience with the Army engineers. | know back 
home they had a little project up there in the Rio Grande and a con- 
iractor bid 18 percent less than the estimate of the Army engineers 
just for that reason, Everyone wanted the job. 

Chairman Haypen. I recently made inquiry of both the Army engi- 
neers and the Bureau of Reclamation as to the status of bidding, and 
they said that competition was keener in the past year than it had 
been for a long time; that many contractors were anxious to get work, 
and for that reason a number of instances the actual bid was less 
than the estimated cost. 

Senator Dworsuak. This increase does not involve actual contract- 
ing amounts, but rather the inaccuracy of the original engineering 
data ? 

Colonel Barney. We had not yet opened bids, and we are ready to 
advertise. 

Senator CHavez. Do you advertise generally so that any contractor 
can go in there and submit his bid according to your specifications ? 

Colonel Barney. Yes; this will be done by the Savannah district 
and, | presume, it will be broken up into several lots. But it will be 
entirely public advertising. 

Senator Cuavez. Thank you, Colonel. Thank you very much, 
gentlemen. 

We will adjourn at this time. 

(Thereupon, at 11:50 a. m. Thursday, February 24, 1955, the com- 
mittee adjourned, subject to the call of the chairman.) 


x 
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WEDNESDAY, APRIL 13, 1955 


UNITED States SENATE, 
SUBCOMMITTEE ON THE COMMITTEE ON APPROPRIATIONS, 
Washington, D. C. 

The subcommittee met, pursuant to notice, at 10:15 a. m., in Room 
F-37, the Capitol, Senator Dennis Chavez (chairman of the subcom- 
mittee) presiding. 

Present: Senators Chavez, Hayden, McClellan, Robertson, Stennis, 
Saltonstall, Thye, Smith, and Dworshak. 


DEPARTMENT OF THE NAVY 
PENDING CONSTRUCTION 


STATEMENTS OF BRIG. GEN. SAMUEL S. JACK, USMC, ASSISTANT 
DIRECTOR, MARINE AVIATION DIVISION, OFFICE OF CNO; 
REAR ADM. EDWARD W. CLEXTON, USN, ASSISTANT COMP- 
TROLLER, DIRECTOR OF BUDGET AND REPORTS, OFFICE OF 
COMPTROLLER OF THE NAVY; AND LT. COL. E. S. DEW, USMC, 
HEAD, AVIATION SHORE ESTABLISHMENT SECTION, MARINE 
AVIATION DIVISION, OFFICE OF CNO 


EFFECTS OF DEPLOYMENT 


Senator CHavez. The subcommittee will come to order. 

General Jack, we are going to start with you. Weare going to make 
arecord. Anything that is classified I wish you would point it out 
so that we can mark it that way. 

You may proceed. 

(Discussion off the record.) 

General Jack. The deployment of personnel and aircraft ' has 
created & condition with respect to facilities, housing, messing, 
of personnel, and support of additional aircraft which was declared 
to be an emergency by the Secretary of the Navy on February 18, 
1955, 


NEED FOR FUNDS 


Because of the urgency of commencing construction of the required 
facilities, the request was made to secure apportionment of required 
funds from the contingency fund of the Secretary of Defense as set 
forth in Public Law 458, 83d Congress. 

This request was disapproved by the Secretary of Defense for lack 
of emergency funds; however the reprograming of ‘Public works, 
Navy,” funds was approved as an alternative method of funding. 

1 
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CONDITION OF PRESENT FACILITIES 


The present facilities are currently in such overcrowded conditioy 
that projects for additional barracks and officers’ quarters have been 
included in the fiscal year 1956 urgent public works construction 
program. 

These additional facilities were designed for personnel already 
assigned to these two locations, ; 

No facilities exist on these stations to satisfy the further require. 
ments generated by this deployment. 


BREAKDOWN OF REQUEST 


A breakdown of the request for one location for site development 
including roads, walks, fill, fencing, parking, drainage, $465,000, 

Utilities, including electrical, heating, water, sewage disposal anj 
telephone, $812,900. 

Aircraft parking, refueler parking, firing-in range, 2 hangars and 5 
magazines, $855,000. 

Erection of advanced base facilities, including 20- by 48-foot and 
40- by 100-foot quonset huts, $996,100. 

Additional station support, consisting of a 20,000-square-tfoot 
warehouse, $106,000. 

Collateral equipment, $259,100. 

Recreational facilities consisting of gymnasium, a 1,000-seat theater, 
softball fields, outdoor basketball and volleyball courts, $537,000, 
for total of $4,031,100. 

The site development includes funds required to fill low swampy 
ground in areas on the station. 

No other ground is available within the station on which to build 
the required facilities. 

It is proposed that this fill will be accomplished with fill trucked in 
from nearby borrow pits. 

At the other location we request for site development $62,200; 
utilities, including electrical, heating, water, sewage, $236,300: 
aviation facilities, including 21,200 square yards of aircraft parking, 
$390,700. 

Erection of advance base facilities, including 20- by 48-foot and 
40- by 100-foot quonsets and 30,000 barrel POL storage, $448,200. 

Additional station support, consisting of expansion of mess halls 
and construction of 5 ready service magazines, $57,200. 

Collateral. equipment, including office, BOQ, and barracks furniture 
and furnishing, $75,300. 

Reereation facilities, including a gymnasium and 350-seat. theater 
for $250,000. 

Total of $1,519,900. 


TOTAL AMOUNT REQUESTED 


The total requested is $5,551,000. 
Senator Cuavez. That is the $4,031,100 plus $1,519,000? 
General Jack. Yes. 
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STORAGE TANK PROJECT 


Senator CHavez. Tell us, General, if you may, that 30,000 barrels 
storage plant, is that underground? 
~ General Jack, No, sir; that is not. 

Senator CuHavez. What kind of terrain do you have there? 

General Jack. Colonel Dew surveyed that site. May I defer to 
him, sir? 

Senator CHAVEZ. Yes. 

Colonel Dew. It is stable flatland where they already have some 
POL storage and they wish to expand that area. 

Senator CHavez. It would meet your requirements? 

Colonel Dew. Yes, sir. The ground is capable of accepting storage 
tanks. 

Senator CHavez. General Jack, again, as I understand it, you have 
ihe money now, or the department has, but you do have to get the 
approval of the subcommittee before you can go to the construction. 

General Jack. This is reprograming of available funds. 

Senator Haypren. Apparently you have already obtained the 
approval of the House committee. 

General Jack. That is my understanding; yes, sir. 


FORCES TO BE DEPLOYED 


Senator Haypen. Where did the Marine Air Force come from to 
be relocated here? 

General Jack. This redeployment is in connection with the rede- 
ployment of both ground and aviation forces. 

The redeployment of the ground forces is practically completed and 
that of the aviation forces for which we have facilities will be com- 
pleted about June. 

The deployment of these particular units is being held up until we 
can get facilities with which to move them. 

(Discussion off the Record.) 

Senator Smita. General Jack, do I understand that this money is 
being taken from the Korean area? Does it affect any other facilities? 
By taking away this money does it displace anything there? 

Admiral CLexton. We will have to delay an equivalent amount of 
projects until we get new money in 1956. 

Senator Smita. You mean in Korea? 

Admiral CLexton. No, sir; not in Korea. They are scattered all 
over, but those projects are of less importance than this one. We 
would like to go ahead with this one and then, with our 1956 money, 
we will do the other projects which we have deferred. 


PROJECTS FROM WHICH FUNDS CAN BE TRANSFERRED 


Senator Smitu. For the record, I think we should have the projects 
that this money will be taken from, or which will be delayed, if you 
please. : 

Admiral CLextron. I will put a list of those in the record. 

(The information referred to follows:) 
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Approved projects from which funds can be temporarily transferred to fund urgent 
construction at naval air stations os 





Location 


Outlying field western No. 1, Pensacola, Fla_- 
David Taylor Model Basin, Carderock, Md 
Naval air station, Cecil Field, Fla 

Naval air station, Miramar, Calif_. 

Marine Corps air station, El Toro, Calif 
Naval air station, San Diego, Calif 

Classified location 

Naval auxiliary air station, Whiting Field, Fla 
Marine Corps air station, Cherry Point, N. C.. 
Classified location pee. 

Naval air station, Key West, Fla 


SOURCE 


Senator SMITH. 


Ttem 


| Field deve ‘lopment 
| 36-inch water tunnel 
| High intensity approach lighting 


do ‘ 
Composite approach lighting __- 


| Seaplane facility 


Radio direction finder No. 5 (Overseas 


aa Outlying field blackwater A 
| Radar air traffic control center... 


Alternate headquarters (continental 
Improvements to draining system 


FUNDS 


Are the facilities in Korea going to be affected jn 


any way? Are they going to be less useful, less efficient by taking 


this money away from them? 
General Jack 


This money does not come from facilities in Koreg. 


Admiral Ciexton. The money is from a list of projects covering 
about 10 projects and they are all in continental United States, as | 
look at them, except one, which is not in Korea 

These are all considered to be less urgent than this redeployment. 

We would use our money and our authority, which we have, to do 
this work and then when we get the 1956 money we would do this list 


of projects which we had to displace. 


Senator Smiru. If you will put this in the record. 


General Jack. We will. 


FUNDS TRANSFER FROM BRUNSWICK AIR STATION 


Senator SmitH. I ask my question because I remember around 
$2 million was transferred from the Brunswick Air Station withoui 
full authority which made the station absolutely useless because it 
was for hangars for the kind of planes they were going to have in there. 

I wanted to be sure that was not going to happen in Korea. 

That is in keeping with the general plan of the Korean activities? 


General Jack. Yes. 


Senator SmirH. Thank you, Mr. Chairman. 


Senator CHavez. I think we are clear on that. 


Thank you. 
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DEPARTMENT OF THE AIR FORCE 


ACQUISITION AND CONSTRUCTION OF REAL PROPERTY 


STATEMENTS OF HON. LYLE S. GARLOCK, ASSISTANT SECRETARY 
OF THE AIR FORCE (FINANCIAL MANAGEMENT); COL. W. E. 
LEONHARD, DEPUTY DIRECTOR OF CONSTRUCTION, OFFICE OF 
ASSISTANT CHIEF OF STAFF, INSTALLATIONS; AND COL. JOHN 
LUFT, DEPUTY CHIEF, FACILITIES DIVISION, OFFICE OF AIR 
SURGEON GENERAL 


OFFICERS MESS, YUMA, ARIZ, 


Senator Cuavez. Now we will hear from the Air Force. 

You may proceed. 

Senator HaypEeN. Might I make a preferential request so to speak? 

| must attend another committee hearing. I notice there is an 
item for $200,000 for additional officers’ mess in Yuma. Would you 
mind discussing that first? 

Colonel LEoNHARD. I will be very happy to. 

Mr. Chairman, in the public law for new authorizations in the 1st 
session of the 83d Congress, Public Law 209, the Air Force was 
authorized an officers’ mess at Yuma in Arizona of 7,348 square feet; 
That has been delayed in accomplishment pending final resolution of 
the strength of officers that would be assigned to this base. 

That problem has been resolved and we are able to satisfy our 
requirements at this base for 4,740 square feet, at a cost of $102,000. 

The reason that it is presented to this committee for clearance is that 
one of the provisions of section 805 of Public Law 207 of the same 
Congress, requires the postauthorization clearance by the two Appro- 
priations Committees of the new authorizations established in Public 
Law 209. 

Senator Haypen. This is at Yuma proper, not up at the test 
station. 

Colonel Leonuarp. No, sir; this is at Yuma Airbase itself. 

Senator HaypEn. Now, when I was there last, 1 was told that it 
had been made a permanent base; is that correct? 

Colonel LEonHARD. Yuma is now designated a permanent installa- 
tion; yes, sir. 

Senator HaypEN. Then this work would fit into the long-range 
plan for the permanent base? 

Colonel LEONHARD. Yes, sir. 

As a matter of information we have in a previous law, authorization 
of around 3,300 square feet for officers’ mess, which will be combined 
under one roof with this one and built as one facility. This will satisfy 
the requirements for an officers’ mess for 371 officers who will be 
assigned to this installation. 

Senator Smitu. Does this complete the airbase as far as the present 
plans are concerned? 

Colonel Leonnarp. There will be a supplemental increment in the 
future, but this will provide a usable facility for officers’ mess request. 
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FINAL ITEM IN PROGRAM 


There were other line items in this same program that had py. 
viously been cleared by this committee and accomplisbed. This is the 
final item in this program. . 

Senator Haypen. As I understand about the permanent base, jt 
was declared to be permanent and then a program was worked oy; 
so much will be done this year and so much the next year, and so much 
the next year. Declaring a base permanent does not mean it js y 
completed base and no further expenditures will be required on it, by; 
it does require a regular programing of expenditures that are to bp 
made from year to year. 

Am I correct about that? 

Colonel LeEonNHARD. It has this meaning, Senator. The facilities 
built on the base are of permanent standard construction. Rather thay 
frame buildings of perhaps 10-year life construction, they would hp 
built of permanent-type masonry construction. 

Further, within the 137-wing Air Force now authorized to thy 
Department of Air Force, this base will remain indefinitely in ow 
inventory of bases required to support that force. 


CLOVIS AIR FORCE BASE, N. MEX. 


Senator CHavez. What about Clovis; is that permanent? 

Colonel Leonnarpb. Clovis I believe is permanent. 

Senator Cuavez. Could you ascertain for me whether it is perma- 
nent? 

Colonel Leonnarp. I would say that it is either permanent or has 
been recommended for permanency pending the base qualifying for 
such designation. 

Among the qualifications necessary is that the Air Force have fe: 
title to all the land involved and in the case of Clovis I am not pre- 
pared to say, myself, whether or not that is the case. 

Senator CHavuz. You have fee title to all of the land within th 
reservation including about two or three thousand acres that the city 
of Clovis itself donated to the Air Force. 

Colonel LeonHARD. Yes, sir. If that donation has by this time been 
accepted. 

Senator Cuavez. Well, they are using it because that used to be the 
old landing field and the first runways were in that area, and Clovis 
did that, but you could not tell now whether it has been designated as 
a permanent base. 

Colonel Lreonuarp. I will be glad to furnish a statement for th: 
record. 

(The information referred to follows:) 

On April 8, 1954, the city of Clovis was informed that in the event of futur 
selections for permanent installations, Clovis would be considered for possibli 
selection if the base could meet all established criteria. 

The city was informed that in addition to the 2,724 acres owned by the Federal 
Government, the Air Force would require approximately 650 acres for bas 
expansion and that normally such additional land is acquired by donation. 

The city was further informed that the Air Force would require comprehensive 
zoning ordinances and avigation easements in the areas adjoining the base; that 
the Air Force would require offbase housing, recreational, cultural, and other 
community facilities necessary to accommodate the large number of personne 
assigned to the base; and that it would be necessary to arrive at an agreement 
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»ich would provide for the ultimate phasing out of civil aircraft now operating 
Clovis Air Force Base to an alternate site to be provided by the city. 
On March 1, 1955, a delegation from Clovis visited Headquarters USAF to 


iss the possibility of having the base designated permanent. At that time, 


it 


thet de meee. their sincere desire to meet Air Force criteria for permanency 
-) the greatest degree possible. The one factor, however, which could not be 


et was the provision of an alternate landing field for civil aircraft. When this 
sroblem is solved, Clovis will then be in a position to be considered for permanency. 


OTHER NEW MEXICO INSTALLATIONS 


Senator CHAvEz. Now, Walker is permanent? 

Colonel LEoNHARD. Yes. 

Senator CHAVEZ. Holloman? 

Colonel LEoNHARD. Yes. 

Senator CHavez. Albuquerque? 

Colonel LeonHARD. Permanent. 

Senator CHAvEZ. That is about all you have up there. 

Colonel Leonnarp. I believe we have some in close proximity to 
Yew Mexico, like Biggs and others. 

Senator Cuavez. Thank you. Shall we approve this particular one. 


PLATTSBURG HOSPITAL 


Now, that hospital that you wanted to move from Boston, but 
the committee took action on February 24 of this year for later 
onsideration. ‘That is a hospital at Plattsburg. 

Colonel LkonHARD. Yes; I think there were two reasons stated 
around this table at the time we had hearings on it. One involved the 
fact that the project had not been cleared by the House Appropriations 
Committee, which has subsequently been secured, and the second 
consideration was one of its relation to a hospital in Boston. 

Senator Cuavez. That is right. 

Colonel Leonnarp. I would like to state in connection with the 
frst one that the House Appropriations Committee did clear the 
construction of this hospital at Plattsburg on the 30th of March of 
this vear. 

Senator CHavez. Did you give up the one in Boston? 

Discussion off the record.) 

Senator Smita. Do you ae true integration in the hospitals, 
or are you permitting only the Army to go to the Army hospitals 
and Navy to go to the Navy hospitals or are you using them wherever 
they are needed? 

Mr. Gartock. I would prefer you address that to the Office of 
Secretary of Defense. I think that we are making progress. 

So far as the Plattsburg office is concerned, I would like Colonel 
Leonhard to read into the record the various military groups that will 
be served by this hospital because it does serve other than Air Force. 


DISPOSITION OF BOSTON HOSPITAL 


Senator Cuavez. Mr. Secretary, I don’t think anyone has any 
objections to do that. The only thing is what are you going to do 
with the hospital i in Boston after it is closed? 

Mr. Gartock. This I know, the Department of Defense and the 
Army have offered this partic ular hospital to any civic or municipal 
group that will take it over and operate it. 

61441552 
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Our problem is that it is not close enough to the place where ¢), 
people will become sick to be of real medical value to us, at 230) mila 
away. 

Senator Cuavez. You are flying them from North Africa cleap 4, 
Germany? 

Mr. Gartock. That is after the initial care is taken care of. With 
this many dependents, the OB ward, I believe, in the hospital wil] }, 
fairly substantially and fairly busy. 

I venture that is not normal practice for the American public to ys 
hospitals that are that far away. For our accident part, that js to 
far away for good service. 

The other point is that generally we want our airmen and officoys 
kept much nearer their own units so that they can get back to seryieo 
more quickly. 

Senator Smiru#. Mr. Chairman, I have no objection to the Plat 
burg Hospital. I think we need more hospitals. I would want some 


ev ide nce that there is no need for that hospital in Boston by any of the 
military or the veterans. 


0) 


NEED FOR HOSPITAL IN BOSTON 


Senator CuHavez. Senator Smith, it appears to me that the concen- 
tration of the military around the Boston area is such that a hospital 
is actually needed. I do not know; I may not have the correct in- 
formation, but certainly all of the New England States have de lense 
activities, Connecticut, Rhode Island, Massachusetts, the lady’s State 
and the rest of them, and it appears that Boston should be a pretty 
good place not to get rid of the hospital. | 

Mr. Gartock. May I suggest that we ask the office of the Secretary 
of Defense to present to your committee an overall statement on the 
overall hospital situation in the New England area, because we are 
not in a position to answer it. 

Senator Smirx. I do not want to be in a position of permitting 
hospitals to be closed because you are putting one in somewhere else 

I was asking who declared the hospital in Boston unnecessary and 


I 


how they could do such a thing with the great need of hospitals in 
that area. 

Senator SALTONSTALL. I thank you, Senator Smith. I know the 
Secretary knows there is a tremendous amount of interest in that 
problem in Boston. 

As I understand it, the hospital is not yet closed. It is due to close 
on June 1 or June 30. 

Mr. Gartock. I am not familiar with it, but I believe that is it 


COST OF PLATTSBURG HOSPITAL 


Senator McCrie.ian. What is the cost of this proposed hospital 
at Plattsburg? 

Colonel LEonnarp. $2,600,000. 

Senator McCLe.ian. This hospital you are speaking of in Boston 
is 1 of the 2 you have ordered closed; is that correct? 

Mr. Garuock. It has not yet been closed. 

Senator McCietian. I understand, but it is 1 of the 2 that are 
scheduled for closing? 

Mr. Gartock. I believe that is right. 
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HOSPITAL AT HOT SPRINGS NATIONAL PARK, ARK. 


Senator McCLenLan. One of them is the most modern in the 
Nation, Hot Springs National Park, Ark. You are proposing to 
close it, too; are you not? 

\fr. Gartock. I believe so. They are both Army hospitals. 1 
m not too familiar with that situation. 

Senator McC ie.uan. It is Army and Navy at Hot Springs. I 
cannot go along with building more hospitals and closing these fine 
stitutions. 1 do not know about the one in Boston. 


FURTHER JUSTIFICATION FOR NEW HOSPITAL NECESSARY 


Senator Ture. Mr. Chairman, we had this question before us at 
the earlier time in this calendar year. It was then deferred. You 
are not bringing any additional information to this table that would 
convince me that we should now proceed to approve this amount of 
2. 602,000 for a hospital unit. 

We realize you are installing a new military base there. That, I 
think, is the reason why you want this hospital; you want it close to 
your installation, but at the same time, pressed as we are for funds, to 
approve more than $2 million for a construction here when you are 
offered an installation at Boston that you cannot find a taker on and 
that is a very excellent installation; it just becomes inconsistent in 
my thinking because I believe you would be better off because you are 
oing to have to have those officers fly so many hours anyway to keep 


themselves in flying status, that they might better be flying a hospital 


ship and get some of their routine hours put in on a hospital ship flying 
them from this base down to Boston then we would be to appropriate 
over $2% million additional funds. 


NEW CONSTRUCTION, FU NDS 


Senator McCue.uan. Mr. Chairman, I want to say this further: 
within the last 4 or 5 years you spent over $2 million remodeling and 
modernizing this hospital at Hot Springs. And now they propose to 
close it. We have about $80 million now appropriated and available 
for the Veterans’ Administration for remodeling hospitals and con- 
structing new ones, I think $56 million of that is for new construction. 

And to go out and decide on some new site for a new installation, 
there is just not any vision, any cooperation, any sense of direction 
toward the economy in this whole military setup. 

| think the time is here, Mr. Chairman, for us to begin to look into 
some of these things. 

Senator CHavez. I do not believe that the committee would beat 
the military out of 1 penny for defense, but if there is a little duplica- 
tion and little waste, we do want to know about it and we want you 
fellows to help us. 

I think the committee will all be sympathetic to giving every penny 
that the military needs for national defense, but to close one hospital 
and build another one just does not seem sensible, and I can readily 
understand that you will want a hospital at Plattsburg. 
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INTEGRATING FORCES IN HOSPITALS 


Senator Smiru. Mr. Chairman, may I ask the question again, an) 
if you do not have it, Mr. Secretary, if you will furnish the answop 

This hospital that the Senator from Arkansas speaks of, you stat, 
it was an Army-Navy hospital. 

Mr. Garuock. Yes. 

Senator Smiru. Does that mean that the Air Force cannot use jt jf 
it needs it? 

Mr. Garitock. No, Senator Smith. I think that was the nam, 
given to the hospital many years ago and it has continued under tha; 
name. I am quite sure that Air Force patients are taken care of the 
just the same as any other hospitals run by one of the services 

Senator Smirn. Has that policy been changed so that all seryiecs 
can use all hospitals? 

Mr. Gariock. The Air Force has patients in both Army and \; avy 
hospitals on a reguls ar basis. 

Senator Smiru. There are no vacant beds where patients from 
another service are waiting to be entered? 

Mr. Gartock. I would have to ask to provide that for the record 

(The information referred to follows:) 

Within the area of the Army-Navy Hospital at Hot Springs, Ark., there are 
no waiting lists of military patients. With respect to other areas, military hos- 
pitals are geared to promptly admit military patients within the area they serye 
regardless of service affiliations. 
MURPHY HOSPITAL, 


BOSTON, MASS. 





Senator SatronsTautL. May I say, Mr. Garlock, I had a letter yester- 
day from Mr. Talbott on this subject. I asked the Armed Services 
Committee to get me the information as to every hospital there was 
within a 100-mile circle of Plattsburg, how many people were in tl 
beds there, and how old the hospital was. 

I would just like, most respectfully, Mr. Chairman, if the committee 
could hold this up a little bit longer. We do not want to stop hospitals 
anywhere if needed, but the Murphy Hospital problem in Boston is a 
very “hot’’ question. 

Senator SmirH. We do not want to close hospitals that are needed 
in an area, and we do not want to oppose new hospitals. 
REASON FOR APPEARANCE 
Mr. Gartock. There is one new item of information that we are 
bringing to the committee today. The reason we reopened it is that 
the House committee has as of now, as of March 30, approved the use 
of funds for that purpose. 

In our previous appearance before this committee they had_not 
taken that action. That was the reason for reopening it today 
Otherwise, we have no additional information. 

Senator Tuyr. Thank you. 

Colonel Leonnarp. Also, we think there is a special hazard con- 
nected with flying operations and that is why it is necessary to offer 
increased pay to induce young men into the service to fly. The hazard 
is in the landing and takeoff. 








































Be 






of 







he 








D, and 
NSWep 
1 State 


Se it if 


name 
T that 
thy re 


TY ices 
Navy 
from 


CC rd. 


‘ster 
‘Vices 
> Was 
l th 


ittee 
itals 
Lisa 


ecded 


are 
that 
' se 


not 


lay. 


‘On- 
{fer 
ard 





MILITARY CONSTRUCTION, 1955 11 


An examination of most of our airplane accidents indicates that 

accidents occur either in landing or during takeoff. 

For a crash on or near this base involving a number of military 
opsonnel, or civilians, we think it necessary that. we have a hospital 
at the site to take care of these people. 

Senator SmirH. May I ask why the Air Force did not come up and 
ask for the money for the hospital when they asked for the Plattsburg 
hase rather than taking it from some other place? 

Colonel LEONHARD. This has been in our program, Senator, since 
the initial authorization in 1953. 

Senator SmrrH#. Then why do you have to take money from some- 
where else for it? 

HOUSE COMMITTEE ACTION 


Colonel Leonnarpd. We do not. The House Appropriations Com- 
— when they reviewed this project, asked that it be reexamined 
by the Armed Forces Medical Board with respect to the scope and cost 
of the project, which was done and we have since taken it back to the 
House Appropriations Committee and have gotten it cleared. 

I believe this committee ities action on it initially because the 
House did. 

Senator SmirH. You mean got it cleared by closing Boston? 

Mr. Gartock. The question of closing Boston has never arisen as 
to this hospital in our discussion with the House. 

Senator SmirH. Thank you. 


FACILITIES AT PLATTSBURG 


Senator Tuyrk. Mr. Chairman, I would like to pursue the question 
just a little bit further. 

How many men will be stationed here at Plattsburg? 

Colonel LEONHARD. 7,688 military personnel. 

Senator THyr. And you anticipate how many flights? ‘This is a 
defense or pursuit unit? 

Colonel LgonHArRD. No, sir; these are bombers. They are medium 
bombers. It is also a base for maneuvering of other units, out of the 
Midwest and Southwest United States. 

So, in addition to the medium bombers that will be permanently 
stationed there, the units from Carswell, Biggs, Walker, Sedalia, and 
others in the Midwest and Southwest while maneuvering will stop 
at this base and refuel. 

Senator Tuyr. You believe that a distance of 100 miles there, 
I think that is what the circle indicates— 

Colonel Leonnarp. This is 200 miles, the outside circle. 

Senator Tuyr. The outside circle is 200 miles? 

Colonel Leonnarp. I think it is 283 miles from Plattsburg to 
Boston. 

Senator Tuyr. What would you anticipate would be the number 
of crash victims in a given year at an installation that you plan at 
Plattsburg? 

Colonel Leonnarp. I am not prepared to make that estimate. 

Senator Tyr. The only factor that enters in here would be a 
hospital to take care of your emergencies in the event of a crackup? 

Colonel Leonnarp. Both ground accidents and air accidents. 
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Senator Tuyr. That is right. 
Now, your sick and so forth could be flown, however, to Bosto, 
could they not? 4 
DEPENDENT MEDICAL CARE 


Colonel Leonnarp. One question raises itself. There are in addi. 
tion to the 7,688 military personnel, approximately 6,930 dependents 
The civilian medical facilities available in Plattsburg cannot 
this load. 

So it would be at considerable added expense to the airmen why 
have families in the area, to transport their dependents requiring 
medical care to some other area. " 

Senator THyre. Have you a hospital at every other installation j 
the United States? , 

Colonel LeonnArpD. Not every one, but I think practic ally every 
one; ves, sir. 

Senator Tuyr. You have a hospital at every one of the installations 
so that you can accommodate 

Colonel LEonHARD. I would like Colonel Luft from the Air Surgeoy 
General’s Office of the Air Force to answer that. 


absorh 


FLYING PATIENTS TO BOSTON 


Colonel Lurr. I should like to enlarge on the aspect of flying these 
people up to Boston. 
If you will notice in these papers, this is a hospital of 136 bed 


capacity. That capacity was arrived at on the basis of well estab. 


lished statistics over many years as a requirement for that base. 


We assume that with 136 beds we would probably have a daily 


patient load of at least 100 people. 


I wonder if flying that volume of people back and forth between 
Plattsburg and Boston would be economical and feasible. Certainly 


it would take many of our critical people away from their jobs a long 
long time, in bundling them up, preparing them for flight, flying then 
to Boston and back again. 


We find that our noneffective rate, the average number of people per 
thousand who are away from duty each day over a given period of 


illness is less in the Air Force and that can be established and it ha 


been consistently so for a period of years, simply because we have our 


hospitals near the center of population, 'the community type of hi 
] 


pital, rather than a huge area-type hospital such as Boston is, and try 


to bring the people in from all over the country. 


Senator SALTONSTALL. May I ask, Plattsburg, of course, is an old 


camp? 
Colonel Lurr. Yes, sir. 


Senator SaLronsTaLL. I spent 3 months there—a few years ago. 


What hospital facilities have been up there? 


Colonel Lurr. ‘here was a hospital in Plattsburg. I believe that 


was the initial construction some years ago. It was modified during thi 
war. It was a convalescent rehabilitation type of hospital during thi 
war. 

In the intervening years while the Plattsburg barracks was und 


the jurisdiction of the State of New York, this particular hospit:! 
building was converted to dormitories in connection with their schoo! 


operations and will continue to be used as dormitories. 
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Senator SALTONSTALL. How far is the Sampson Hospital from 
Plattsburg Airbase? 

Colonel Lurr. 225 to 230 miles. 

senator CHAvez. We will for the moment defer this, Senator 
Saltonstall. 

Now, who can discuss item No. 2? 


OVERSEAS WORKS 


Colonel LEONHARD. Item No. 2 is the package of various overseas 
yorks that require the approval of this committee prior to implementa- 
tion. 

There are no new appropriations involved. This is a request to 
itilize the funds currently appropriated to the Department of the Air 
Force to accomplish the works specified here. 

The first project is for units of family housing at 50 of our aircraft 
control and warning stations in continental United States. 

This map at the far end of the table with the red dots shows the 
location of these 50 stations. That has been an urgent Air Force 
requirement for a long time, to get key personnel of these aircraft 
control and warning units in the immediate vicinity of the station so 
that it would increase the reliability of this radar screen. 

The reason that it has been delayed in coming to the committee 
isa controversy that has existed within the Department of Defense 
with respect to how far we should proceed at this time. 

There are several hundred of these radar stations throughout all of 
the United States. Many of them are in extremely remote locations 
so that if family housing units were built there it would generate a 
corollary requirement for school, commissaries, and all other commu- 
nity-type facilities. 

This matter is still under study. But these 50 units here are 
sufficiently close to communities, offermg community-type support, 
that the construction of 9 family dwellings at 48 of these units and 11 
at 2 additional units will not generate a requirement for community- 
type support. 

These facilities now, these family housing units, are under design 
and we are prepared to place them under contract this spring and 


Fobtain beneficial occupancy of them by fall. 


Senator CHavez. What is your experience, Colonel, with concluding 
contracts now due to the fact that the contractors are generally giving 


Slower bids? Are you having any difficulty getting proper contracts? 


LIMITATION ON UNIT COST 


Colonel LeonnHarp. No, and we don’t anticipate any here. In view 
of the limitations that we have with respect to cost of units that may 
not exceed $10,040 for a home for enlisted personnel, $11,040 for a 
home for company grade officers, $12,040 for field off-grade officers, 
we feel it necessary In most cases to go to a precut, or package-type 
init. We are expecting to receive proposals from not only local 
contractors in the areas where these stations are spotted, but on a 
national scale, from National Homes, American Homes, and several 


other large manufacturers of package housing units to cover all 50 


stations. 
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Senator Ropertson. What are the materials? 

Colonel Leonnarp. The materials vary. They are wood fram, 
they are asbestos sheathing, work of that type. We cannot sey), 
masonry buildings within the statutory cost limitations. 

Senator Cuavez. You are not going to build any more prefabricat, 
houses like you did at Rabaut and Casa Blanca’ 

Colonel Leonnarp. No, not of that type. Pre fabricated is a nam, 
that has a poor connotation now. 

These would be in all possibility preengineered houses that come jy 
packages and can be erected on the site. 

Senator Ropertson. You have a number of radar-warning statioys 
which you probably would not occupy if we had any bona fide bagi 
for a peaceful world; is that not true? 

Colonel Leonnarp. Well, it depends on what reliance, of cours 
you can place on a commitment that you get from Russia with respec 
to their—— 

Senator Ropertson. We have had instances, though. TI have ha 
in mind particularly the Army, that in a period of emergency and ey. 
pansion they will require a tremendous area, they will build brick 
houses there that are very expensive and that are good for 50 to 7) 
years and when the emergency is over they close it down. 

All I want to know is, if we ever get on a basis that we feel secur 
from atomic attack and when you will certainly not operate this an 
any radar-warning stations you have, do you have in mind the pos- 
sibility that you w ‘ill close some of them up and will not make expensiy 
developments there that will be wasted if you withdraw from that 
particular area? 

Colonel Leonnarp. I would like to make this comment on that 
Senator: We have, as I mentioned, several hundred of these radar 
sites. Ninety of them have been designated as permanent sites. 

All 50 of these in this proposal are included in the 90 designated 
permanent sites. 

Senator Rospertson. That is reassuring. 


ITEMS COVERED IN HOUSING COSTS 


Senator Smita. Do these prices include the foundations and base* 
ments to the houses in the North? 

Colonel Leonnarp. These will include site preparation, including 
extension of the road to this housing unit or development, the ex- 
tension of utilities, the other site preparation, including the building 
foundation, the house itself, and landscaping afterward. 

Senator Smiru. You can get all that for ten to twelve thousand 
dollars? 

Colonel Leonuarp. No, this cost here, 456 units at $7,330,000 
will provide us sufficient funds to buy “y house itself within the 10 
and eleven and twelve thousand dollar figures that I quoted, and 
provide additionally the funds required for the site preparation pre- 
paratory and subsequent to the erection of the house. 

Senator Smit. Then you are not exactly accurate when you say 
the house would cost $12,000, because a $12,000 house without a 
foundation cannot be much good. 

Colonel Leonnarp. The foundation is included in the cost, but th 
cost I quoted is the cost within the 5-foot building line of the house. 
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CONSTRUCTION PERSONNEL 


Senator RopertsON. Is it permissible for you to use any of your 
ersonnel in the preparation of these sites, or do you have to contract 
bring in laborers at tremendous expense and pay the transporta- 
‘on on them for all the work done by them in connection with the 
housing development? 

Colonel LEONHARD. This type of work is all done under contract, 


‘but on these particular sites they are close enough to established com- 


munities sO We are not going to have to ask for any community 
facilities. 

A local labor market exists, and we will not have to bring in labor 
along distance. 

Senator Ropertson. I understand that there is a restriction on the 
Air Foree that they cannot use personnel for any kind of labor other 
than policing camp? 

Colonel LEONHARD. The general practice in the United States is 
that all work of this kind is let out on bid contracts. 

Senator Rospertson. I understand that is the general practice. I 
am just asking you if that is what the military prefers or whether some 
other organization prefers that practice. 

Colonel LeonHARD. In our particular situation, Senator, with our 
efforts to man the entire 137-wing Air Force with 937,000 people, we 
don’t have people to go off and do these other operations. We will 
be busy enough just taking care of our own work so that this kind of 
construction needs to be done by someone other than Air Force 
personnel, 

NECCESSITY FOR NEW HOUSING 


Senator Cuavez. The Department furnished a list of different 
locations. Why is it necessary to build housing at Syracuse, N. Y.; 
Calumet, Mich., Willow Run, Mich.? Why is it necessary to build 
family housing in places of that type when houses are available? 

Colonel LEONHARD. The location identified is the location furnishing 
community support. The unit itself may be as far as 25 miles away. 

The average is 8 to 10 miles away. 

This proposal here would be to provide minimum quarters directly 
at the site for key personnel. This will not by any means cover all 
of the requirements. 


SUPPLEMENTAL REQUESTS 


Senator Cuavez. You are asking for 456 units of family housing in 
continental United States to cost some $7,330,928. 

Colonel LEONHARD. Yes, sir. 

Senator CHaverz. And 368 at Goose Bay, Labrador, costing a little 
better than 8 million? 

Colonel LEONHARD. Yes, sir. 
_ Senator CHavez. Can you give us an explanation as to why those 
items were not included in your 1956 bill, the regular bill? 

Colonel LEonHARD. For both the A. C. & W. family housing and 
the Goose Bay? 

Senator Cuavez. Yes. 
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Colonel Leonnarp. Yes, I can. I have explained why it was no; 
in previous bills. This has been an authorization that has existed 
since 1953 and we are seeking the clearance of this now because j 
represents a recent agreement within the Department of Defense 
to how much of this we would proceed on without involving additiong| 
expense for facilities of the community support type. 

If we are able to move on this now, we can have beneficial use of jt 
prior to wintertime and we will have the increased capability then , 

ear or nearly a year in advance of what we would otherwise haye 
if we waited for the 1956 appropriation. 


CONSTRUCTION AUTHORITY 


Senator Cuavez. You have authority now to construct up to 137 
wings; is that correct? 

Colonel Leonnarp. Yes, sir. 

Senator Cuavez. But you only have 121? 

Colonel LeonHARD. You are correct. 

Senator Cuavez. So that means that you will have to build 16 more. 

Colonel Lronnarp. Of wings; yes, sir. 

Senator CuHavrez. Do you know when that is going to be done? 

Mr. Gartock. Yes; that will be finished by 1957, but a good part 
of the building of those 16 wings is already in process. Otherwise jt 
would not be completed in 1957. 

Senator Cuavez. That is why you are trying to figure ahead with 
the money that is now available? 

Mr. GaR.Lock. Yes, sir. 


Senator Cuavez. What does the committee want to do about this? 
REQUEST FOR PROJECT DESCRIPTION 


Senator Smit. Mr. Chairman, for the record, may we have a de- 
scription and pictures of this type of housing that is going in for ten 
to twelve thousand dollars, and the sites and the foundations? 

Colonel Leonnarp. At this time I would have to offer several pro- 
posals that would meet our specifications. In order not to make it 
restrictive, and we have to give the contract then to one building 
supplier who could furnish these precise buildings to meet a specific 
design, we are issuing an outline specification of the minimum require- 
ments which will permit perhaps a dozen building suppliers to meet 
those requirements. 

Each one will be a little different. It will satisfy our requirement in 
respect to floor space. They will average not to exceed 1,080 square 
feet and all the other requirements and limitations that are imposed on 
family-housing development. 

(The information referred to appears on p. 50.) 

Senator Smitu. Mr. Chairman, I would like for the record, and 
myself, the specifications and the requirements for the houses that 
are included in this program. I think it is about time we get around 
to either build fewer houses and build them so that the people can 
live in them and not get back to that building we saw the other day 
on post in 50 below zero weather. 

Mr. Gartock. If we get proposals here that will provide unsatis- 
factory housing at any one location because of construction problems, 
distances, or anything, I think the Air Force would turn it down and 
come back to the committee for an exception on the unit limitations. 
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Senator SMiTH. Unsatisfactory by whose interpretation? 

Mr. GARLocK. We have set what we think are satisfactory inter- 
retations under the congressional limitations. If we can’t get the 
approximate 1,080 square feet and the things we expect, which is 
much better than you saw, then I would propose we come back and 
ask for a change in limitations rather than accept inadequate housing. 

Senator CHAVEZ. Now, members of the committee, what we are 
considering now are two different items. Family housing in continental 
United States to the extent of $7,330,928. 

Then the northeast, which will be Labrador, of $8,127,400. 


FAMILY HOUSING 


Senator McCietuan. I would like to ask a question or two on this 
family housing. 

You say the houses will cost about $12,000? 

Colonel LEoNHARD. No, sir; they will cost between 11,000 and 
$11,500. ; 

Senator McCLELLAN. You have an estimate here of over $16,000 


} per unit. What is the other $5,000 for? 


Colonel LEONHARD. The limitation that we have applies to the 
housing unit itself. 

Senator McCLe.LiaNn. I understand. 

Colonel LeEonHARD. The rest, then, will average approximately 
850,000 per site, will be for, in a few cases, land acquisition, but the 
bulk of it is for the extension of utilities, roads, parking areas, and 
site preparation for these 9 to 11 units. 

Senator CHAvEz. You do not intend to get out of the reservation? 

Colonel LeonHARD. We intend to build these immediately adjoin- 
ing the present permanent sites. 

Senator CHAvez. But acquiring some new land? 

Colonel LEonNHARD. In most cases it will not be necessary to acquire 
additional land. There are only a few cases where additional land 


F acquisition will be necessary. 


Senator McCLe.uan. Is not that a pretty big figure, $5,000 per 
unit even for acquiring land? It certainly would not cost $5,000 a lot 
for these houses if you get way out on the reservation. 

Colonel LEONHARD. No, sir. 

Senator McCietian. And for streets in front of the houses and 
sewer and water, I just do not see that it will cost $5,000 per unit. 

Colonel LEoNHARD. I regret to say that that is so. 

Senator McCLELLAN. Now, these 457 units are not all to be built 
at one place? 

Colonel LEoNHARD. No, sir. 


NUMBER OF SITES 


Senator McCLeLian. How many different sites? 

Colonel LEonHARD. At 50 sites. At 2 sites there will be 11 of the 
units put up. At 48 sites there will be only 9. 

So with the small packages you have more of the support type cost 
involved than if you were building all 456 of these in 1 location where 
your utilities runs and streets would serve a greater number of build- 
ings, and the unit cost would, of course, be less. 


18 MILITARY CONSTRUCTION, 1955 


Senator McCie.ian. These 456 houses would be built at hoy 
many different locations? 

Colonel Leonnarp. Fifty different locations. 

Senator THyx. What is the need that you have here that yo 


specifically need this number at each installation? What is the per- 
sonnel it is going to house? 


USE OF HOUSING 


Colonel Leonnarp. It will house key personnel associated with tly 
operation of the radar network. 

There are approximately 200 men at each of these stations, of whic) 
on an average probably 100 are married and have dependents wit) 
them, or would like to have dependents with them. 

From that 100 approximately 10 percent are determined to be thy 
key personnel who must be located on the bases to be available at all 
times. 

Senator Tuyr. I know a couple of those radar stations and do you 
propose to build the same type of living structures at each of thes 
bases, whether you are in Wisconsin or North Dakota, do you intend 
to go in there and build brick? 

Colonel Lronuarp. No, sir; we cannot build brick structures 
within the dollars authorized. 

Senator Tuyz. You are going to build it out of lumber? 

Colonel LEoNHARD. Yes, sir. 


ROADS AND OTHER FACILITIES 


Senator Toyz. Then you are going to construct a little road to it? 

Colonel LeonHarp. Yes, sir. 

Senator Tuy. Is that going to be concrete or black top? 

Colonel LeonHarp. It will be black top. 

Senator THyr. Then you are going to have to think in terms of 
some sort of sewage system as well as water? 

Colonel LEoNHARD. Water, sewage, electric, gas, if it is in the area 

Senator THyr. And this installation may be away from a town? 

Colonel LeonHarp. Yes, sir; it will be. 

Senator Ture. It could be as much as 5 or 6 miles away from a 
town? 

Colonel LeonHArp. They average even more than that. They could 
be 25 miles. 

Senator Toye. But you would not lay a black top all the way to it? 

Colonel Leonnarp. No; the road I speak of would be just the road 
connecting the existing radar base to the housing development which 
will be adjoining it. 

QUESTION OF ESTIMATE 


Senator Tuye. I think you are a little high on that $5,000. That is 
my opinion, because you are in an area where even if you had to 
acquire the land, on some of that your land would not be over $150 
an acre, or $200 would be the maximum of your best agricultural 
land in that area. 

Now, I am speaking about the two I am familiar with, you see. 

Colonel Leonnarp. We have now five architectural engineering 
firms. ‘This area has been divided into five groups for the prepara- 
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ion of site development plans. Those will be reviewed shortly to 
jetermine the actual scope of work to be done and the dollar 
requirement. on a i we: 

But on the basis of preliminary estimates from an examination of 
on-site conditions, and so forth, we feel that this cost is very close. 

We, of course, are not going to spend any more than what it actually 
requires. If the amount shown here is not fully required, of course 
it will not be spent. 

Senator SALTONSTALL. You have your stoves and your plumbing 
and all that in that $5,000? 

Colonel LEoNHARD. No, sir; that is within the cost of the building. 

Senator SmitrH. You said you had five firms for the consideration 
of these houses. 1 think the Secretary, Mr. Garlock, said that you 
have not decided on the type of house, that you have a number of 
plans before you. 

Do you really have a housing program? 


SURVEY BY BUILDING FIRMS 


Colonel LEONHARD. Yes, we have. When I mentioned we have 
3 firms, those are 5 architectural engineering firms making a survey 
in the field to determine the scope of work required in the site prepara- 
tion. I was addressing myself to a question from Senator Thye with 
respect to the cost of the site preparation work. 

We have received brochures from a number of building suppliers that 
satisfy our requirements. | should say satisfy the limitations that have 
been imposed with respect to unit cost and area requirements. 

Those will be reviewed on a competitive basis and selection will be 
made with proper regard to the cost installed at each site. 

A building supplier in New England may not be able to compete 
with 1 in Indiana for the work being done in Indiana or Michigan, but 
each 1 will have to be examined on its own merits and in respect to the 
specific site. 

PREVIOUS HOUSING APPROPRIATION 


Senator Smiru. As I understand it, there was a sizable appropriation 
last year for housing, something like $75 million. What has happened 
to that program? Have any houses actually been built, or are you still 
talking about that? 

Colonel LronHARD. That was an appropriation made to the De- 
partment of Defense of which the Air Force received a portion. 

Mr. Gartock. To answer your question in part, Senator, the Air 
Force has approval now to go ahead and construct about half of them. 
The other half that we have authority for, the Corps of Engineers will 
proceed to build. 

The only project that is nearing the place where you might say we 
are going to start building is at Clovis, N. Mex., where the funds have 
been made available out there, and we anticipate the bids will be 
opened and the contract awarded, certainly within the next 30 days. 


EMPLOYMENT OF LOCAL ARCHITECT 
Senator CuHavez. May I interrupt you there, Mr. Secretary? Of 


course, I have a lot of respect for the eastern architects and so forth, 
but I believe you could save money both in acquiring real estate and 
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construction if you would go to the home State and get your archite,; 
there. How would a man from Philadelphia, no matter how honeg 
and how sincere, be able” to tell? He would be thinking of pric 
around Philadelphia rather than some little country town in Arkanggs 
or Maine or New Mexico. 

Why can you not get local people to do that work? 

Colonel Lronnarp. Generally we do, Mr. Chairman. In this eagp 
where we are trying to handle it as a package deal since we have thes 
sites in practically every State of the Union, we felt that it would be 
easier to administer it in dealing with only 5 rather than dealing wit) 
48. 

Normally our work, such as the work being done for family housing 
at Clovis and all the other places where we have family housing pro. 
grams, we use local architects. 

Senator Cuavez. That does not mean that people in the individual 
States are abreast of the cost of land, of the cost of materials. Your 
construction man is there; he knows more about it than a contractor 
who has a $30 million job in Pittsburgh. 

Colonel Leonnarp. That is true. 


LAND ACQUISITION 


With regard to land acquisition, all of our land is acquired for the 
Air Force by the Army. 

Senator Cuavez. I know two projects in my State but especially 
one, a radar station where they have 250 personnel lost out in the 
country, out in the woods. It is hard to do without a house and take 
your families there. 

Colonel Lronuarp. It is a very serious problem, the turnover of 
military personnel in the services is one of great concern. It is 
particularly aggravated in the A. C. and W. field. 

If they get in this communications field and they are assigned 
overseas, in all likelihood they cannot be accompanied by their 
families because they are on remote locations. 

When they return to the States they find themselves in the same 
situation. Their specialty is in connection with manning these 
radar stations and even after they return from an isolated overseas 
tour they find themselves located and assigned to a unit whose opera- 
tion station is on the top of some mountain someplace and 50 or 20) 
miles away from his family and again he is separated. 


MOVE FOR ADOPTION 


Senator SALTONSTALL. If it is in order and all the members of the 
committee have all the information they want, I move we adopt 
these two items. We have to have houses at the radar sites. 

Senator Smiru. Just a minute. I think we ought to know what 
goes on here. They have $75 million and up to now they have only 
yrogramed half of it. They still have the other half to program 

‘hey have done nothing about actually building houses, and still 
they are coming up and asking for more money. 

It is just like the Reserve program. We continue to talk about 
housing, and we never get anywhere with it except a few buildings on 
post. 
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| think it is time that the Air Force and the Defense Department did 
something about it. 


DETERMINATION ON WHERRY HOUSING 


Mr. Gartock. Senator, on these particular units, with the approval 
of the committee, we will move on them. With respect to the money 
appropriated last year, there were a number of restrictions included in 
the bill, one of which required that we make determination that W herry 
housing was impossible. 

The conclusion was that the only way you could determine that 
Wherry housing was impossible was to go all the way through the 
design and up to where you got a bid. If you couldn’t get a bidder, 
that would prove that the Whe Ty housing was impossible. 

There were also other problems within the De ‘partment. The com- 
bination of the two has substantially delayed the program this year. 

We now have all that housing proceeding in the design area. For 
the $38 million that is the Air Force share, we would hope to have it 
under contract by this summer. 

For the housing that we are proposing for next year we are starting 
the design work now before it ever comes to the Congress on the 
assumption that the great bulk of it at least will be ¢ approved and we 
will be 8 or 9 months ahead of last year. 

So | think we are taking substantial action to avoid the kind of 
delays that occurred this year. 

Senator SmitH. Yes; but that takes us right back to the fact that 
the Air Force knew they were having trouble with the Wherry housing, 
they knew that the limitation was preventing building. 

The Air Force could easily come up here and ask Congress to change 
the law so that they could get some housing. 

| again say that the Congress appropriated and authorized and still 
the Defense Department and various services sit there and talk about 
housing. I am glad to go along with the Senator’s motion, but I 
think they should know how we feel about it. 


STATEMENT ON HOUSING PROGRAM 


Senator Cuavez. I think, Mr. Secretary, at your convenience, 
within a reasonable time, would you give the committee a statement 
of your housing program? 

Mr. Gartock. I will prepare it and put it in the record. 

(The information referred to appears on p. 50.) 

Senator SALTONSTALL. I meant to include in the motion that the 
Air Force bring up the specifications suggested by Mrs. Smith. 

Senator McCLe.titan. May I ask a question? 

Senator CHAavez. Certainly. 


CONTRACTS LET 


Senator McCuie.uan. I understand that these 456 housing units 
have been provided in the 5 Separate categories; is that right, separate 
districts or areas for supervision? 

Colonel Leonnarp. No, sir; we have let five separate architect 
engineering contracts to pr epare a site development plan that would 
be peculiar for each site. 
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Senator McCLe.ian. For the site within his area? 

Colonel LEONHARD. Yes, sir. 

Senator McCieitian. Do you contemplate making 50 differen; 
contracts for the construction of houses, or just 5? . 

Colonel Leonnarp. We think that it might possibly be only one 
We are asking for proposals on two bases. One an entire package 
deal for the whole 50 sites and altern: atively asking, against the same 
spec ifications, bids on a local basis. 

They will have to be examined then on the basis of lowest responsiye 
bid. 

Senator McCLe.tian. You mean that would be 50 contracts? 

Colonel LEonHARD. Yes, sir. 

Senator McCLetuan. If vou accepted that proposal? 

Colonel Leonnarp. Yes. 

Senator McCLetian. If you get those proposals you are going to 
determine which is ches aper to the Government? 

Colonel Leonnarp. That is right, the lowest responsive bidder 
against the specifications. 

Senator Cuavez. The two items that the Senator from Massa- 
chusetts had in mind is the family housing in continental United 
States, and then the northeast, which is Labrador. 


HOUSING IN LABRADOR 


Senator McCietian. The northeast has not been explained very 
much, Mr. Chairman. I do not know what it involves. 

Colonel Leonuarp. At Labrador we have an airbase at Goose Bay 
That is in an extremely isolated location. There is no community 
support whatever. It is just out in the barren wastes. 

At the present time we have 95 sets of quarters that were built in 
1951 at this base. It shows under “existing”? on the chart—60 of 
those have been assigned and occupied by airmen families and 35 by 
officers’ families. 

(Discussion off the record.) 

Colonel LeonHAarp. As you know, Goose Bay is one of the key 
bases in the channel of bases out through the northeast. 

It will have a much larger load during wartime operations, but the 
peacetime strengths are those shown. 

Senator Cuavez. If the committee approves that item, you will 
naturally take advantage of the weather now for your construction. 


PREPARATION TO SOLICIT BIDS 


Colonel Leonnarp. That is correct. We have been in consulta- 
tion with the contracting agency, which is the Corps of Engineers, 
their East Ocean District in New York, and they are prepared to 
solicit bids at once on these family housing units at Goose Bay. 

They will ask bids in two ways. First, a frame structure with 
asbestos sheathing and, second, a reenforced concrete panel which 
would give increased fire protection, which is a desirable feature. 

Under either circumstances work can be underway as soon as the 
ice leaves the ports up there and we can get material and equipment in. 

This request for 368 units would be divided: 268 would go to air- 
men families, 100 to officers, and would leave a deficiency remaining 
of 158 units for airmen and 90 for officers. 
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senator CHAvez. As long as you have the money, why do you not 
build those, too? 

Colonel LEONHARD. We are taking this money from our hide, so to 
speak, and we feel that this is as much as the traffic will bear at the 
moment. 

Senator THyr. Where will those airmen stay, the 150 that you are 
leficient in? 

Colonel Leonnarp. They are airmen who cannot now, or would 
not, even after completion of these 268 units, be able to be accom- 
panied there by their dependents. They would have to crowd up into 
ovisting barracks, 

Senator THyr. But your personnel would not all be family people, 
however. You could @xpect a lot of young single men. 

Colonel LEoNHARD. Yes. 

Discussion off the record.) 

Senator THyk&. But you would have some single men, that would 
be reasonable. 

Colonel LEONHARD. Yes. 

Senator Tuyr. Then what kind of quarters would they be staying 


BARRACKS AT GOOSE BAY 


Colonel LEonHARD. We have barracks constructed at Goose Bay. 
They are wood frame with asbestos siding. 

senator Tuyr. I think you have an improper heading there, ‘de- 
ciency of 158.” I do not think that if you have that number of 
personnel up there you would not want family housing units for all 
because you are going to have a lot of single men that would want to 

tay in the barracks. 

"Mr. Gartock. We are only asking for housing for airmen of 268 
and for officers of 225. 

Senator Tuyge. Do you still contend you will have a deficiency of 158 
of family housing units? 

Colonel LEoNHARD. Yes. 

Senator Tuykr. In other words, you anticipate your personnel will 
he married couples to that extent? 

Colonel Leonnarpb. Yes, sir. 

Senator Tuyr. Then why do you not request the full amount and 
e done with it? You are going to have an architect make the 
investigation and study and recommendation. You might just as 
well proceed instead of our going back and reexamining and costing 
additional money to do that. 

Colonel Leonnarp. It raises a good question. It is like all of our 
ncremental work. We have never at any time received authoriza- 
tion or funding to complete a whole base. We get in what can be 
accomplished in a year and then seck additional funding next year to 
idvanee the job. 

COMPLETION OF HOUSING 


Senator Smita. When will this housing be ready? 
Colonel LeonHarp. They will have foundations in and buildings 


erected for 50 of them this winter, which they will finish off during 


the winter months. 
After the houses are closed in then they can continue working on 
them in the inside and they will be ready in the spring. 
61441—55——4 
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By proceeding with this program on the larger scope of 368, th, 
can procure the material in the United States ‘and get it shipped ‘s 
this construction season and have the material for the re maining 3]. 
units on the site so that the workmen can come in by air, as they do 
into Goose Bay and start early in the spring with the erection of thos: 
318 units and have them completed then in the fall. 

The advantage of getting material up this year would be that y, 
will not have to wait until June or July to get ships into Goose Bay, 

We can actually start work 2 or 3 months in advance of that 
far as the weather conditions are concerned. 

Senator Cuavez. The Air Corps was here before this committe 
last February. Now, you have lost all kinds of good weather. — \WV| 
did you not ask for this last February? I aim still sympathetic 1) 
the whole works, but it appears to me that you are losing valuabj 
time that you could utilize. 


QUESTION OF AUTHORIZATION 


Colonel LEONHARD. It raises this question, and it goes back to th 
authorization. The Air Force in the 1953 program for authorization 
that came out in Public Law 534 of the 82d Congress, presented fo 
the Department of Defense, a family housing program of $100 million 
on the basis of a guaranteed-rental plan for overseas locations. 

That has largely now been consumed in France, French Morocco, 
and Spain. 

Sut in looking into the possibility of a guaranteed-rental plan fo: 
Goose Bay we found that it was just impossible because of the impor 
taxes and other levies imposed by Canada on any private contract 
or oo sor for the job. The Air Force tried very hard for more th: an a 

‘ar to interest a sponsor under a guaranteed-rental plan at Pepperr: 
in Newfoundland, but as I say, the tax business on the import of 
materials for private contracts and so forth was such that it would 
have added a thousand dollars at Pepperrell and an estimated $1,500 
additional per unit, per housing unit, to have built 1t under that pla 

Senator Cuavez. That is the cooperation we get from our allies. 

Colonel Leonnarp. So when this was presented to the Senat 
Armed Services Committees a week or so ago, at their request wi 
prepared a statement showing the financial advantage of our proceed- 
ing with this program out of appropriated funds. 


TYPICAL CASE CITED 


We showed 2 cases, 1 for airmen and 1 for officers. 

A typical case, a technical sergeant, with two children. 

If he goes up as a bachelor, aoe he would now have to do with a0 
family housing, it would be a 1-year tour. 

It would cost $700 to tre i yt up and $700 to return him. 

If he took his family with him the cost would be $1,024. 

If he stays for 3 years, as he would be able to do with family housing, 
rather than rotate a new airman up there each year for 3 years, th 
relative costs are $7,696, versus $2,048, or a savings of $5,648 
transportation and commutation or on an annual basis $1,882. 

Mr. Garuock. There would be substantial improvement in efli- 
ciency by not having to change the whole crew each year. 
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Colonel LEoNHARD. For a typical officer in the grade of major with 
:wo children the annual savings would be $2,522. 

So with these 368 units the savings to the Government would be 
approximately three-quarters of a million dollars per year, or 9.3 
yercent of the cost of the development. 


INSURANCE OF 3-YEAR TOUR OF DUTY 


Senator McCieuan. Will the building of the units insure their 
our for 3 years instead of the 1? 

Colonel LEONHARD. Yes, sir. 

Senator McCLe.uan. How does it insure it? 

Colonel LEonHARD. Well, the factors that we are applying with 
respect to family housing requirements in Goose Bay are substantially 
less than what we have experienced in the United States. And with 
these 368 units, we are not coming up to even those factors that we 
have applied. 

From the demand for housing units of the 95 that we have up there, 
we are assured that there will be a willing taker for every one of these 
additional ones that are built. 

Senator McCLe.uan. As I understand it, the airman is ordered up 
tnere. 

Colonel LronHARD. So are the officers. 

Senator McCLe.uan. They are ordered there? 

Colonel LEonNHARD. Yes. 

Senator McCLe.uan. Are they ordered there on the basis of a 
-vear tour unless their families go with them and if their families 
accompany them, do their orders read for 3 years? 

Colonel LEONHARD. Yes, sir. For a married airman not accom- 
panied by his dependents, when he moves to an offshore base like 
this his tour is 1 year. 

If there are Government quarters available so that he can be 
ccompanied by his dependents, it would then be the longer term. 

Senator McCLetian. Do they understand that? 

Colonel LEoNHARD. Yes, sir. 


ANTICIPATED SAVINGS 


senator McCLeixan. That is satisfactory. What I am interested 
is, are we sure now that the savings are going to result in the 
onstruction of these houses? 

Colonel LEonHARD. We are confident that they will; yes, sir. 

By the savings in paying not only transportation, but in the savings 
f commutation. If the officer or airman were ordered up there, not 
accompanied by the dependents, then we would have to pay him for 
the quarters that his family would be occupying back here in the 
United States. 

Senator Smiru. If there is that saving would it be possible to get 
the contractor to do this job right off rather than waiting for 1958 or 
1959 before you get the full housing program finished? 

Colonel LEonHARD. 1956. 

Senator Smiru. That is the number you are asking for now. 

Colonel LEoNHARD. 368. 

Senator Smirn. You say that is 100 deficient. Then it would take 
that much longer to get those built. 
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Would it not be a greater saving and advantage to you People if 
you had the full housing program and had it done right away? 

Colonel Leonuarp. | could not agree with you more. 

Senator Smiru. Is there not some way you can do that? 

Colonel LEONHARD. It is something that we can reexamine. 

Senator Smiru. It seems to me if you can save that amount of 
money, you ought to get into that instead of waiting so long. 

Mr. Garuock. The point that Colonel Leonhard makes is that we 
are paying for this housing whether we have it or whether we don’ 
have it, because the man draws the housing allowance and the only 
thing the Government does is keep on paying it forever instead of 
investing it in housing. 

The housing allowance alone will pay out for this type of construe. 
tion, if we can get just a substantial amount underway. 


POSSIBLE INCREASE IN ENLISTMENTS 


Senator THyr. You have one other factor, too, that could be con- 
sidered as a credit; that is that you may have a greater percentage of 
reenlistment by which you will have the qualified personnel and you 
will not have the long period of training new personnel. 

Senator SALTONSTALL. I renew my motion, Mr. Chairman. 

Senator McCLe.uan. I agree with Senator Smith very much 
if all that housing is needed, I do not see why you want to make tw: 
packages out of it. It seems to me we ought to get it all in hy re at one 
time, make 1 package, 1 contract, 1 operation, instead of 2. 

Mr. Garuock. We will reexamine to see if we have t 
authorization and if we have we will come back on the fund. 

Senator CHavez. Shall we approve these two items? 

Senator Smrirux. I would like to include my same request about 
picture or specifications on the housing that are going up there. 

Senator Cuavez. All right, those two items are approved. 

The next one is NATO. 


he 


FAR EAST CONSTRUCTION 


Colonel Leonuarp. I believe there is one for Far East after family 
housing, 

Senator Cuavez. Yes, let us proceed on that one. 

Colonel Lreonnarp. The package for the Far East totals approxi- 
mately $9 million and for discussion purposes it breaks down very 
easily into three separate groups. 


BASE ON GUAM 


The first I will discuss is Northwest, which is a base on Guam. 
This base was built in World War IT to fly B—29 bombers in the attacks 
against Japan. 

After the war it was inactivated and turned loose to the elements. 

The Air Force had in the 1953 program, Public Law 534, 82d 
Congress, authorization for $13.8 million for additional construction 
at Bolo, which is a base in Okinawa. 

Subsequent investigation showed that the airfield requirement for 
modern-type bombers that would be utilized on this base, requiring 
exceptionally long runways and very flat, would have made the cost ol 
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expanding this base at Bolo extremely expensive. Bolo was a base 
shat was used in World War IT. 

For a further consideration from an operations standpoint, the 
reasing range of our bombers and, even more importé antly, the in- 
easing range of enemy bombers, made it undesirable to develop an 
udditional base on Okinawa, so that we desire to transfer the authoriza- 
‘on and rehabilitate and construct facilities on the island of Guam, 
which is approximately 1,500 miles to the southeast. 


II 


AMOUNT REQUESTED 


The program requested here totals $4.8 million as compared with 
she $13.8 million for Bolo. 

The principal costs involve pavements where it will be necessary to 
strengthen the existing pavements that were built in World War IT 
in order to support the much heavier bombers that we now have in 
our inventory. 

It will be necessary to extend the existing runway and to remove an 
obstruction that exists in the overrun area. 

Those items are listed under pavements, the column on the left 


COMMUNICATION BUILDING 


Under ‘Liquid fuel” is the rehabilitation and construction of 6-inch 
pipelines to bring petroleum products, gasoline and so forth, to the 


base. 

Under “Operational and communication facilities,’ a communica- 
tion building. This will be built of concrete, part of it underground 
and part of it exposed. 

Under housing is the construction of an airmen’s messhall. 


MAINTENANCE DOCKS 


Under warehousing and shops there is the construction of three 
docks, aircraft maintenance docks, and maintenance shops for vehicles. 

So the package for northeast is $4,808,000. 

Senator McCLetian. Does that indie ate that you are going to 
spend $632,000 for a messhall? 

Colonel LEonHARD. In addition to the messhall there also will be 
latrines that will be built out on the operations area of the base for 
personnel who will be out there on a day-long tour. 

Senator McCLetian. How many officers do you have there? 

Colonel Leonnarp. This is not for officers; this is for airmen. 

This is a 400-man mess. 

Senator McCLetuan. Are these to be permanent buildings? 

Colonel Leonnarp. These are not permanent standard at North- 
west. We are mostly rehabilitating existing structures there. 

Senator SmirH. What are they using now? 

Colonel LEoNHARD. It is an inactive base. It is not being used 
now. It was abandoned in 1945 and has not been used since then. 


CONSTRUCTION COSTS ON GUAM 


Senator McC Le.uan. Is the cost of construction that great? 
Colonel LeonHarp. On Guam the cost is approximately 2% times 
What it would be in the United States. 
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Senator McC.Le.tan. How many airmen is this messhall to accor. 
modate? . 

Colonel Leonnarpb. Four hundred. 

Senator McCuietian. And you require $632,000 and it is a tempo- 
rary structure? 

Colonel Leonnarp. It will be 12,500 square feet and cost $595.09) 
The detached latrines will be $37,000. 

Senator THyr. You have to build against the so-called wind hazards 
that the Okinawa area is subjected to. 

Colonel LEonHARD. This is on Guam. 

Senator Tuyr. Well, it is the same thing as Okinawa. 

Colonel Lronnarp. You have that consideration there. 

Senator Tyr. Do you still have to bring the bricks in ani 
mortar from offshore? 

Colonel Leonnarb. To my knowledge there is nothing availa). 
from local sources except aggregate. 

Senator Tuyr. You have to ship it from Japan? 

Colonel LEoNHARD. Japan or the States. 

Senator THyr. What about the manpower question? 

Colonel Leonnarp. All of our work on Guam, for the past it has 
been Andersen and now it includes Northwest, has been done by ti 
Bureau of Yards and Docks of the Navy. 

They have a United States contractor from the west coast who does 
most of the work. Laborers they do import from the islands in the 
Pacific. 

Senator CHavrez. What about local labor? 

Colonel Lronnarp. The population on Guam is extremely small 


thi 


MAINTENANCE DOCKS FOR AIRCRAFT 


I would like to cover the next group as a package. 

That is the construction of maintenance docks for aircraft. They 
are at Andersen, also on Guam, where we would build six maintenance 
docks. 

At Northwest that I mentioned before, three docks. 

On Okinawa, 10 docks; and on Japan, 2 at Tachikawa, and 9 ua 
Yokota, 

The high-performance planes that we now have in our inventory 
with very sensitive electronics equipment and navigational equipment 
require that we have some protection against the elements while that 
maintenance is being performed and while the inspection checks are 
being performed. 

WEATHER CONDITIONS 


I have a record from the Weather Bureau with regard to the weather 
conditions on Okinawa and Guam where these docks are to be built. 

On Okinawa they have an average precipitation of 72.2 inches pe! 
year, and it rains 143 days per year. 

On Guam they have an average precipitation of 85.7 inches and it 
rains 236 days of the year. 

There is a requirement for protected space where the sensitive 
equipment in these planes can be exposed and worked upon in order 
to reduce the number of planes out of commission for lack of mainte- 
nance and to keep the planes in operational shape for the performance 
of their mission. 


Th 
tion ¢ 
Un 
comn 
Fo 
mom 
Un 
nance 
Ot 





eMpo- 
5.000 


wZards 


LOry 
lent 
that 
5 are 


MILITARY CONSTRUCTION, 1955 


MISCELLANEOUS FACILITIES IN JAPAN 


The third package within this FEAF program is for the construc- 

tion of miscellaneous facilities in Japan. 

Under “Operational and communication facilities” at Nigata is a 
communication building. 

For ‘‘ Housing” I have a separate sheet which I will show in just a 
moment. 

Under ‘‘Warehousing and shops” are 2 items, for the 2 and 9 mainte- 
nance docks, respectively, which I have covered. 

Others are for ammunition storage at Itami and Komaki. 

Under “Utilities” are replacement of 40-year-old boilers at Ashiya 
which have passed their life expectancy and it is necessary to replace 
chem with the type of heating plant that will give coverage required. 

Senator Cuavez. Colonel, let me interrupt right there. “Tt has been 

igested by the leadership upstairs that they want all of the Senators 
at 12. We are going to recess now. Will you be so kind as to come 
tomorrow morning at 10 o’clock? 

Colonel LponnHaArpD. I will be happy to. 

Senator Cuavez. It will take quite a while to go through that to 
French Morocco and Spain. It could not be done now. 

Colonel LeonnarpD. I understand. We will be here at 10 o’clock) 

Thereupon, at 12 noon, Wednesday, April 13, 1955, the subdcom. 
mittee was recessed, to reconvene at 10 a.m. Thursday, April 14, 1955.- 
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THURSDAY, APRIL 14, 1955 


Unitrep States SENATE, 
SUBCOMMITTEE OF THE COMMITTEE ON APPROPRIATIONS, 
Washington, D. C. 
The subcommittee met, pursuant to recess, at 10 o’clock a. m., in 
rom F-37, the Capitol, Senator Dennis Chavez (chairman of the 


subcommittee), presiding. 
Present: Senators Chavez, Hayden, Stennis, Thye, and Dworshak. 


DEPARTMENT OF THE AIR FORCE 
ACQUISITION AND CONSTRUCTION OF REAL PROPERTY 


STATEMENTS OF HON. LYLE S. GARLOCK, ASSISTANT SECRE- 
TARY OF THE AIR FORCE (FINANCIAL MANAGEMENT); COL. 
W. E. LEONHARD, DEPUTY DIRECTOR OF CONSTRUCTION, 
OFFICE OF ASSISTANT CHIEF |OF STAFF, INSTALLATIONS; 
COL. W. G. MOORE, JR., DEPUTY CHIEF OF STAFF, OPERATIONS; 
AND COL. JOHN LUFT, AIR SURGEON GENERAL 


PENDING CONSTRUCTION 


Senator CHavez. The subcommittee will resume hearings on the 
construction request of the Department of the Air Force. 

Without objection, I will ask to have inserted in the record at this 
point the tabulation showing the pending construction on request of 
the United States Air Force. 

(The information referred to follows: ) 
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FAR EASTERN PROGRAM 


Senator Cuavez. On this Far East situation, I listened yesterday, 
and I know the other members of the committee did, too, but | 
wish you would give us an idea of the program itself. 

Instead of getting down into details you are going to have this buili. 
ing at one plac e and another building at one place. What is the pro. 
gram? What do you intend to do if you get the money and this js 
approved? 

Colonel Leonnarp. Would you care to have me address that to 
oak of the packages, that is, the Far East Air Forces, the United 
Kingdom, and so forth? 

Senator Cuavez. No, let us handle this one at the moment for ¢hp 
Far East. 

Colonel Leonuarp. All right. 


BUDGET REQUEST 


In this program for the Far East which totals $9,047,000, there an 
airfield pavements to support the strategic air command missions in 
the Far East area, $3,147,000. 

There is liquid fuel storage facilities on Guam also in support of the 
strategic air command of $118,000. 

Senator Cuavez. That $118,000, is that also for fuel storage? 

Colonel LEonnARD. This $118,000 will provide fuel lines from the 
offloading docks to the existing tankage. 

Senator CHavez. I see. 

Colonel Leonnarp. Under operational and communications type 
facilities, $684,000. 

Housing, $2,033,000. 

HOUSING SHORTAGE 


I would explain that these increases in Japan proper are the result of, 
first, the Air Force has always been short of troop housing, both for 
airmen personnel and for officers on Japan. 

Senator Cuavez. Let us get oriented on that. You are talking now 
on housing. Commencing with the figure 632 and finishing up up here 
with 130. Is that all in Japan? 

Colonel LeonHarp. That is the column I am speaking of. In addi- 
tion to being always short of suitable housing for bachelor type per- 
sonnel in Japan, that condition has been aggravated recently by the 
backup of units out of Korea. 

Senator CHAvEz. Suppose the committee approves your suggestion 
as you have it outlined in that column, what will your situation be? 

Will there be any deficiencies? 

Colonel Leonnarp. There will remain certain deficiencies in this 
area which I can show. 

Senator Cuavez. You handle the housing first, because I am pretty 
sure the committee understands what the morale means if there 1s 
no housing. 

TYPE OF HOUSING NEEDED 


Colonel Leonnarp. This request does not involve family housing. 
This is for onbase housing, bachelor-type personnel, both airmen and 
officers. 
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Without running through all of the column headings on this chart, 
vith the completion of the facilities requested in this submittal there 
will remain a shortage, as indicated on the right-hand column. 

Now, some of those may in the future be satisfied by the construc- 
“ion of additional family housing under the terms of agreements 
reached with the Japanese Government. 

But this request—— 

Senator CHavez. You have in mind now though that for the 
moment at least occupation will continue? 


TERMS OF AGREEMENT WITH JAPAN 


Colonel LEoNHARD. We have, yes. The terms of the United 
States agreement with Japan are that we will keep forces in Japan 
for as long as it is considered necessary in the common defense. 

Our plans within the Department of Defense are to continue on 
indefinitely the retention of United States forces in Japan. 

Senator Stennis. May I interrupt at that point? Let me ask the 
colonel this: Are these the same projects we had before our committee 
recently? 

Colonel LEonHARD. They are exactly those. 


POLICY QUESTION 


Senator Srennis. Mr. Chairman and gentlemen of the committee, 
| raised a point on these very same items in the Armed Services 
Committee—and this is a policy question—just how far are we going 
in building more or less permanent housing in Japan? It is 10 years 


since the war. 
Senator Cuavez. That is what I am trying to get. How long are 
we going to keep it up? 
‘ ‘ rT’ » ’ 
Senator Stennis. These are bachelor officers’ quarters that cost 
how much? 
UNIT COST 


Colonel LEoNHARD. $3,000 a unit. 

Senator Srpennis. They are 20- or 25-year constractions, at least, 
are they not? You call it 10, but it is in effect 20 or 25 years? 

Colonel LEoNHARD. That is correct. 

Senator Stennis. I think there is a question involved, How long 
are we going to continue to build permanent quarters in Japan? I 
think the matter should be reviewed. 

Senator CHavez. What is going to happen if the committee were 
not to approve the item? 

Colonel Leonnarp. They would have to continue living in tents. 
{ good many of our troops in Japan are under canvas tentage. 

Senator DworsHak. How long has it been that way? 

Colonel Leonnarp. This situation has been aggravated by the 
backup of units out of Korea. This is also aggravated by the con- 
solidation of units into a fewer number of bases and garrisons than were 
— during the maximum occupation strengths that we had over 
there. 
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INFORMATION ON PROPOSED PROGRAMS 


Senator Stennis. Mr. Chairman, could we get a report now on just 
what is proposed now and what is going to be proposed next year gy, 
the next year and the next, and get the whole picture? 

Senator Cuavez. That is what I had in mind when I suggested ty 
Secretary Garlock yeaterday that he give us a report of the program 
on housing. . 

How are we to judge what is needed 2 years, 6 years, and 10 yeays 
and the reason for it, that we might need to approve some more housing 
because you still have quite a deficiency if we approve everything yoy 
have in mind now, you would still need some in the future; is tha 
right? 

Colonel Leonnarp. That is correct. 

Senator SrENNIS. There are places up in Maine in this county 
where Mrs. Smith, who has been there and visited these places, toljs 
me there is this terrible condition. 

Well, the relative importance of the two must be weighed. This 
is the whole policy, permanent housing all over the world. 

I think we ought to take a complete look at it and reach a decisinn 

Senator Cuavez. Did vou and Senator Francis Case make a report’ 

Senator STENNIS. We have not been to this part of the world and i 
has been nearly 2 vears since we reviewed the situation generally, but 
we must have a great deal more housing. 

I am convinced of that, but I am not convinced that we should 
continue it on in these foreign nations. 

Senator CHavez. What is your idea, Senator Hayden? 

Senator Haypen. If you figure we are going to be in there for i 
next 10 years, all right, we will have to provide 10-year housing. It is 
a matter of policy for vears ahead. If you assume that we will be in 
a cold war, that Russia is still a menace; if you assume that Japan is 
going to go Communist—which, of course, would be the most wonder- 
ful thing that could happen to the Soviet Union—there are just two 
areas in the world that if obtained and controlled by the Communists 
would make them really superior to the rest of the world; that is 
industrial Germany and industrial Japan. The skills of those people 
are what they lack more than anything else. 


( 


SUSCEPTIBILITY OF JAPAN TO COMMUNIST INFLUENCE 


Senator CHavez. Do you not think, also, Senator Hayden, the 
geographical location of Japan makes it susceptible to the influence of 
communistic China? 

Senator Haypen. My experience traveling in the Orient a long 
time ago was that Japan and China complemented each other. The 
Japanese did the manufacturing for the great oriental population in 
China. 

It is hard to keep them apart economically, and yet that is exactly 
what we have to look out for, that Japan does not go Communist, 
because I think there would be no greater asset to communism than 
the industrial skills of the Japanese. 
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ITEMS COVERED IN FUND REQUEST 


Senator Cuavez. This $8,947,000. Is that for housing only? 

Colonel LEonHARD. No, sir; for troop housing it is $2,033,000, of 
yhich $632,000 is on Guam. 

Senator CHAvEZ. What about this $8,947,000? 

Colonel LEONHARD. That is the $9,047,000 here which covers all 
the categories of work across the Pacific, including the onbase bachelor- 
type housing. 

“No one in uniform volunteers to go to Japan and be separated from 
his family, because there is relatively little, hardly any, family hous- 
ing over there. 

Senator Cuavez. I think the committee would understand the 
housing end of it completely, but I do not believe, as I gathered from 
vesterday’s testimony, there is a complete understanding of what 
these other moneys are going to be used for. 


REPROGRAMING 


Colonel LEonHARD. I have covered this morning, and I covered in 
some detail yesterday, the reprograming of the $13.8 million program 
fom Bolo on Okinawa to a $4.8 million program at Northwest, 
Guam. 

| have also stated, under warehousing and shops, the bulk of that is 
contained in maintenance docks and facilities for aircraft which will 
be moved out across the Pacific chain in emergencies. 


WAREHOUSING AND STORAGE 


Senator CHAVEZ. Just explain to us in simple language about the 
warehousing and this storage. 

We can understand that one and we can appreciate the necessity. 

Colonel Leonnarp. The only warehousing or storage involved here 
is for ammunition storage on Itami. This is the $173,000. 

As a matter of fact, that is the only storage facility in the program. 

Senator CHAVEZ. What about warehousing? 

Colonel Leonarp. That is warehousing. That is the only ware- 
housing item in it, which is for ammunition storage. It is not ware- 
housing in the sense of covered storage for drygoods. 

Senator CHAvrEz. Yes; but you have motor vehicles and you have 
ordinance; you have that under storage? 

Colonel LEonnARD. There is none of that in this program. That is 
already built. 

Senator CHAvez. Where are you going to use the rest of the money? 


MAINTENANCE FACILITIES FOR AIRCRAFT 


Colonel LEONHARD. These are for maintenance facilities for aircraft, 
these docks of which I showed pictures yesterday to the committee. 

Senator CHAvez. Just get to that one now, the docks and the main- 
tenance facilities. Where are your figures? 

Colonel LeonHARD. That is this column here. For the $446,000 
at Andersen we would build 6 of these maintenance docks at a cost of 
approximately $75,000 each. 

Senator Cuavez. Where is that, Colonel? 
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Colonel Leonnarp. Andersen is on Guam. Both Andersen gy) 
Northwest are on the island of Guam. 

On the island of Okinawa at the base of Kadena we would byjlj 
10 of these docks. 

Senator CHAvez. There are quite a few in Okinawa wherein yoy 
need docks in order to service. . 

(Discussion off the record.) 


AMMUNITION STORAGE 


Senator CHavez. What is your $175,000? 
Colonel Leonnarp. That $175,000 is for ammunition storage 
Itami. 

ENGINE BUILDUP SHOP 


Senator CHavez. What is the $89,000? 

Colonel LEonNHARD. That is an engine buildup shop on Komak 
where airplane engines are torn down, worn parts are removed and 
replaced with new parts and rebuilt. 


ADDITIONAL DOCKS 


Senator Cuavez. The $120,000? 

Colonel LEonNHARD. That is for two docks at Tachikawa. 

Senator CHavez. Where is Tachikawa? 

Colonel LEonHARD. That is on the island of Japan. 

Also, the last item, at Yokota, is for nine docks on the island of 
Japan. 

Senator CHavez. The opinion of the chairman is, that as long as 
we are there, we should have docks and we should have storage. 


PERSONNEL SITUATION 


Senator Dworsnak. Is there a sizable increase of personnel in 
Japan? <A few minutes ago you said that the housing situation had 
been aggravated. Is that because of a arge influx of personnel? What 
is the situation? 

Colonel LeonHArpD. We are proceeding with a program of retrench- 
ment into a fewer number of bases and they also had to receive back 
from Korea units that had been stationed on that peninsula. 

They have now been withdrawn back to a proper. 

Senator DworsHak. What have you had, a 25, 30, 50 percent 
increase in personnel? It may be classified ialotesntton, but certainly 
we ought to know what the planning is so that we can act intelligently 
on this request. 

Senator Stennis. Would you yield to me? 

Senator DworsHak. Yes. 


REVIEW OF PROGRAM SUGGESTED 


Senator Stennis. Mr. Chairman, these gentlemen present these 
matters in a splendid way and as ‘they know our subcommittee of 
Armed Services is one of cooperation rather than blocking and obstruct- 
ing, but we did feel rather strongly that this whole picture ought to 
be reviewed. 
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For that reason, we held up these housing projects in Japan. 
We have not reported them yet. 

Senator DworsuHak. Is it irregular then to request this of us? 

Senator STENNIS. They have to get approval of two legislative 
sommittees and two Appropriations Committees even after the 
money is appropriated in this case. 

| do not object to their coming on here. They have to go around 
M rood deal. 

Senator CHAvez. This is only the justification. 

Senator STENNIS. But I think we ought to have a review of the 
Japanese situation before we go to building any permanent housing 
io indefinitely house troops. 

Senator Cuavez. Are you in a position now, Colonel, and the Air 
Force, to give us an outline of the program for the housing, the docks 
and facilities, and the reason why we need them? 

Colonel LEONHARD. Yes; I am. 

As a matter of fact, I don’t know what additional I can furnish 
with regard to the requirement for these docks. 

Senator CHAvez. Can you tell us either on the record or off the 
record what is the mission in the Far East as you understand it, or 
as the Air Force would understand it? 

Colonel Moorse. Mr. Chairman, I am Colonel Moore. 

(Discussion off the record.) 


BASES IN FRANCE 


Colonel LEonNHARD. The $5 million balance constitutes round-out 
items for 26 bases in France. 

Senator Cuavez. That are there now? 

Colonel LEoNHARD. These are existing bases that are either occu- 
pied by our troops, or are under construction and will be occupied by 
our troops. 

FRENCH MOROCCAN PROGRAM 


Senator Cuavez. Tell us about French Morocco. 

Colonel Lronnarp. The French Moroccan program consists of 
additional work at three bases, Benguérir, Nouasseur, and Sidi Slimane. 
This consists of operation facilities, shops for the maintenance and 
repair of jet engines. 

[It consists of a hospital at Nouaseur, a 100-bed hospital, and at 
Sidi Slimane a 50-bed hospital. 

Senator Cuavez. You have at both places hospital facilities in the 
program? 

Colonel LEonHARD. We are requesting them at this time in this 
program. 

RECREATIONAL FACILITIES 


Senator CHavez. What about recreational facilities? 

Colonel LEoNHARD. This program consists of a gymnasium at 
Benguerir and swimming pool at Sidi Slimane. There are no troop 
housing or family housing in this particular program. 

Senator CHavez. Why not? I think you need it. I might be 
speaking out of turn, but I saw them living in pretty sad circumstances. 

Colonel LronnArpD. They are, indeed. We have a replacement 
program that will partially replace the Dallas huts that were erected 
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sometime ago with a 5-year life expectancy. There will be a progray 
for partial replacement of those in the 1956 regular programs tha 
»ome before this committee in the next few months. ve 


STORAGE FACILITIES Se 


Senator Cuavez. What are you doing for storage in the Moroccan 
bases? 

Colonel Leonuarp. We have sufficient warehousing now at thes 
bases to satisfy the present requirement. 

Senator Cuavez. As I recall, I think it was Rabat, but I saw some 
very fine equipment way out in the sun, in the desert, in the open, 

Colonel Leonnarp. Yes, sir; we have had a considerable amount J dep 
of excess construction material and equipment that was surplus to 
the requirements of the approved base program. 


DISPOSITION OF LUMBER Se 


Senator CHavez. What happened to the 18 million board-feet of HR jum 
lumber that was stuck out there? 
Colonel LeonHARD. That has been disposed of on a reimbursable Hi of? 
basis to the Spanish construction program and to requirements of Huse 
the Air Force in that area for depot use, for packing and crating, things 
like that. ( 
Senator Cuavez. What was your percentage of recovery? pro 
Colonel Leonnuarp. We obtained approximately 50 cents on the 
dollar on lumber. mil 
Senator CHavez. You did? | 
Colonel Leonnarp. Yes, sir; of those items for which a require- ¥ inc 
ment existed and could be transferred on a reimbursable basis. ‘ 


PIPELINE 


Senator CHavez. What about that pipeline you built up there 
from the port on the south? What is that base there? 

Colonel LEoNHARD. We have a pipeline at Casablanca to Nouasseur 
down to Benguerir and from Nouasseur to Bouhaut and Sidi Slimane. 

Senator CHAvez. What is the bottom one? 

Colonel Lronnarp. That is Benguerir. 

Senator CHavez. Where is the pipeline there? You did build a 
pipeline? ta 

Colonel LEonHARD. We did. We built a pipeline to a base that sti 
was to be built at El Djema Sahim. 

Senator CHavez. Which you gave up? 

Colonel LEonHARD. Which we did not build. 

Senator CuaAvez. Is there any recovery of material? 

Colonel Lronuarp. No, sir; the pipeline is in the ground. a 

(Discussion off the record.) i 

Senator CHavez. Did you have a supply point up there on the | 
Mediterranean? . 

Colonel LEoNHARD. No, sir. 
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BASE AT PORT LYAUTEY 


Senator CHAvEZ. What about Lyautey? 

Colonel LEoNHARD. Port Lyautey is at this point. 

Senator CHAVEZ. What does that serve? 

Colonel LEONHARD. Port Lyautey is a Navy base. Our pipeline 
goes past Lyautey. 

* We have a T in the pipeline to serve the Navy requirement at that 
point. i : 

Senator CHAVEZ. Does the Air Force get any supplies through that 
port? 7 . 5; 

Colonel LEonHARD. No, sir; not to my knowledge. Our Air Force 
depot, of course, is only 20 miles from Casablanca, which is the nearest 
port. 

FURTHER QUESTION OF LUMBER DISPOSITION 


Senator CHAvrz. Senator Thye, do you have any questions? 

Senator THyr. There was still a question in my mind about the 
lumber because, Colonel, you did not finish the thought out to this 
extent. Was all the lumber used up and was all the lumber disposed 
of? You said about 50 cents on the dollar of that which you found a 
use for. 

Therefore, you left a question mark around that answer. 

Colonel LEoNHARD. I was attempting to address myself to two 
problems simultaneously. As far as the lumber is concerned, I 
believe the chairman is right, there was something in the order of 18 
nillion board-feet. That has been disposed of. 

But that constituted only a part of the overall excess materials which 
included pipe fittings, spare parts, a long, long list of items. 

Senator CHAvEz. You used up all the lumber? 

Colonel LronHARD. The lumber has been used up. 

Senator CuHavez. The other such as pipe and spare parts and the 
like, has not deteriorated? 

(Discussion off the record.) 

Senator Tuyr. The pipe in itself would not deteriorate. 

Colonel LEonHARD. No, sir. 

Senator Tuyr. Nor would any of the other fixtures. The lumber 
was of a material that would deteriorate more rapidly than any of the 
hardware. 

Colonel LeonHARD. I believe it is a fact that all the lumber was 
taken over by the Air Force command in Europe to be used as depot 
stock at Nouasseur. 


HOSPITAL AND SCHOOL FACILITIES 


Senator CuHavez. Colonel, in making this request—I am talking 
about Morocco at the moment—did you request enough hospital 
facilities and school facilities? 

Colonel LEonHARD. We have Colonel Luft from the Surgeon 
General’s office. He can address you on that. 

Senator Cuavez. I would like to get something in the record be- 
cause I personally did not like it. 

Colonel LEoNHARD. This package here calls for a dental clinic at 
Benguerir, a dental clinic and small hospital at Sidi Slimane, and 
hospital of 100 beds at Nouasseur. 
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Colonel Lurr. That substantially represents the hospital piety, 


in north Africa, Sisi Slimane with 50 beds at Nouasseur is a 1((-)o) 
hospital where we will concentrate specialties to take care of {}y 
things they can’t handle at the smaller hospital. 


PERSONNEL SITUATION 


Senator CHavez. What about personnel? 

Colonel Lurr. At the moment we are pressed in different specialties 
That is the more reason why we concentrate a few specialists in opp 
hospital and bring them to them. 

Senator CHavez. What about personnel for the schools? 

Colonel Lurr. That is a bit beyond me. I think Colonel Leonhar) 
can tell you that. 

Senator CuHavez. Colonel Leonhard, for schoolteachers whom 4 
you employ, the soldiers’ wives? 

Mr. Garuock. Generally on the employment of teachers world. 
wide where we are hiring them, if there are local qualified wives of 
officers and enlisted men, that is the first source because they are 
there; we don’t have to ship them ia; we don’t have to provide addi- 
tional housing. 

If not, they have to be supplied by additional civilians from the 
United States. 

SPANISH BASES 


Senator CHavez. Where does this $15,669,000 for Spain come from 
in the general appropriations we have made heretofore? 

Colonel LeonHARD. In our previous submittal to the Congress 
we had a base program at El Copero. For reasons that developed 
subsequent to identifying El Copero as the base over there it becam 
prudent to look for other sites. 

As a result we obtained from the Spanish, the use of an existing 
airbase that has some useful facilities on it available to us at San Pablo, 
Kl Copero was a two-mission base for the United States in our 
program. 

This reprograming here is taking line item for item and dollar for 
dollar of the work that has been previously programed, authorized 
and funded for El Copero and dividing it between San Pablo and 
Zaragoza. 

Senator HaypEN. What about Moron? 

Colonel LeonHarp. Moron is a base that is in Spain, it is not 
involved in this reprograming. 

Senator Cuavez. As I see your map of Spain, I presume that th 
red line is what is intended to be eventually the pipeline? 

Colonel Leonuarp. That is correct. 


SITUATION IN SPAIN 


Senator Cuavez. In between, going from Cadiz on the Atlantic 
clear up to Zaragoza passed Torrejon, I have gotten the impression 
here of late that neither we nor the Spanish people were doing what 
they should to get that program started. What is the program now? 
What is the situation in Spain? 

I am not blaming the Air Corps because I know in many instances 
you were not getting the lands that you needed for the Air Force. 
I know that. Have you got them now? 
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Colonel LEoNHARD. The requirement for land was not made known 
») the Spanish authorities in specific detail— 

Senator CHAvez. This is 18 months plus. 

Colonel LeonHARD. Until just a few months ago. It was necessary 
frst to make a survey of the requirements and to plot the route that 
vould be followed. 

Senator Cuavez. If I recall in 1953, in the late fall of 1953, they 
appointed the prime contractors and prime engineers and architects. 

Why is it going too slowly? Is it because you could not get the 
lands that you thought you needed, or because we have not proceeded 
fast enough to carry on? 

Colonel Leonnarp. The availability of land has not as of today 
caused any slippage in the construction of the pipeline in Spain. 

Senator Cuavez. I have heard that you are having quite a time in 
the Atlantic at Rota, but you can get that land beyond the immediate 
seashore. 

Colonel LeonnARD. The Rota base is in the Navy program. 

Senator Cuavez. That is what is going to supply your base? 

Colonel LeonuHARD. That is correct, sir; the information we have 
from the Chief of the Military group in Madrid 

Senator Cuavez. When did you hear from General Kissner last? 

Colonel LEonnarb. We hear from him almost every day. 

Senator Coavez. What is his latest report on the program? 

Colonel Lronunarp. He is completely satisfied —— 

Senator Cuavez. That does not answer the question. He might 
be satisfied, but how is the program going? 

Colonel LEonHARD. The program is going in accordance with his 
schedule. He is getting land as it is necessary to have land. 

Senator Cuavez. Is Secretary Talbott back from Spain now? 

Colonel Leonnarp. No, sir; I think he will be back on the 23d. 

Senator Cuavez. I do not think you will have any objections from 
any members of the committee here, but we would like to have you 
get to work. I know it is supposed to be built by the Bureau of 
Yards and Docks. I do not know what cooperation you are getting 
from the Navy. 

Mr. Gartock. Mr. Talbott was going to spend 3 days in Spain on 
this trip and if there is any delay there, I can only assume from knowing 
him that the delay will have been taken care of at the end of the 
3 days. 

Senator Cuavez. I heard from the Secretary. He was there on 
Easter Sunday. 

Senator Tyr. I was at not only the one, but all of those bases or 
areas in the fall of 1953, and at that time when we were up there at 
daragoza it was quite clearly outlined to us that this is the runway 
that we are going to use and these are the buildings that we are also 
going to have for our needs. 


INSTALLATION AT ZARAGOZA 


_It seemed then as if you were going to get under way early in 1954. 
Now, what progress have you made? How much of an installation 
do you have up at Zaragoza right now? 

Colonel LeonHARD. We have no installation. 
Senator CHavez. You have done nothing. 
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Colonel Leonuarp. It is under contract. The work under ;}, 
original Zaragoza program for—— i 

Senator Cuavez. The Spanish had certain installations there. 

Colonel Leonnarp. Yes, sir. 

Senator Cuavez. They had certain installations there then. Thoy 
had runways and they had certain hangar buildings. 

Colonel Leonnarp. It is a civil port. 

Senator Cuavez. Yes, sir; but you say so far as the United States 
under its contract, you have not acc omplished anything? 

Colonel Lronnarp. We have it under w ay. Iti is not completed, 

Senator Cuavez. Have you built any runways? 

Colonel Leonnarp. The runway contract and the pavement taxi- 
ways, and aprons at Zaragoza were placed under contract in September 
1954. 

Senator Tuyr. In September of 1954? 

Colonel Leonnarp. Yes, sir. 


PROGRESS ON PROJECT 


Senator Tyr. How far then have they progressed with it? Nov. 
I was there in November of 1953 and you had runways then and yoy 
had certain hangars in there. We understood it was only a matter o! 
time and you would then proceed with the other installations that the 
American Government was going to assume the responsibility for, 

You say that they only entered into contracts for additional run- 
ways in September of 1954? 

Colonel Leonnarp. Yes, sir. As a matter of fact, as the chairman 
pointed out, the architect engineer to design it was not appointed 
until Christmastime of 1953. He is from a United States architect 
engineering firm. He had to go over and mobilize a force and make 
these surveys and prepare his plans, and so forth. 


RUNWAY AT TORREJON 


Senator Tuyr. Then what about Torrejon? 

Colonel Leonnarp. Torrejon is the same as Zaragoza. There is 
available for us at Torrejon a 4,000-foot runway which we are ex- 
tending. 

Senator Tuyr. That was in there. Then what about down there 
at San Pablo; what have you put in there? 

Colonel Lronnarp. Nothing. 

Senator Tuy. Did you finally agree that the terrain there was such 
that you could put runways on it? There was some question about 
whether it was too flat and too low an area subject to possible flooding 
and a subbase that would not be sufficiently firm to take that heavy 
tonnage. 

Colonel Lronuarp. That was at El Copero, I believe. 

Senator Tuyr. Did you finally agree? 

Colonel Leonnarp. That is why we abandoned the site, for that 
reason and several others. 

Senator THyr. When did you make the decision to abandon that 
site? 

Colonel LEonnARD. It was made in the closing days of the last 
session of Congress and the Armed Services Committees were appraised 
of it, of the change at that time. 
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Since then we have been getting it cleared with the Appropria- 
rons Committee. 
Senator CHAvez. What has taken its place? 


INSTALLATION AT SAN PABLO 


Colonel LeonHARD. San Pablo is taking the place of the depot 
instead of El Copero. 

Senator Cuavez. Instead of one you will have two? 

Colonel LeonnARD. No, sir; we have given up El Copero. We are 
vetting instead—San Pablo. 

* Senator CHavez. You will proceed with Moron? 

Colonel LzonHarp. We will proceed with Moron. 

Senator Tuyx. How far is that away from the first site that you 
were considering? 

Colonel LEonHARD. I believe it is about equal distance from Seville 
each way. I think that El Copero- 

Senator CHavez. Twenty-three miles. 

Colonel LeonnARD. About that distance. 

Senator Toye. Then you have no installations at all. You have 
io start anew. There were some installations at the former site that 
they were considering. 

Colonel LEonHARD. We will have more installations, or at least as 
many installations to start with at San Pablo as we had at El Copero. 
It is already the civil airport for the city of Seville. 


DIFFICULTY AT EL COPERO 


Senator CHavez. I understood that the difficulty at El Copero was 
this: It was a question of the Air Force not being able to agree with 
the Spanish Government on the lands that you desired to acquire. 
They were all olive trees. 

Colonel LEoONHARD. In the initial instance the field was sited in 
low ground that was vulnerable to flooding from the river. By 
moving it up on higher ground we then ran into considerable opposi- 
tion from the Spanish authorities because it would be taking the best 
olive groves in all of Spain. 

That was unacceptable so the Spanish then came forward with the 
offer of our moving to San Pablo with our depot which we were very 
agreeable to. 

PIPELINE EXTENSION 


Senator CHavez. Now, for the record, indicating that pipeline 
going from Cadiz over to Zaragoza that was intended to be con- 
structed on the initial phase of the program; is that not right? There 
were two phases. 

Colonel LEonHARD. You are correct. We then came back supple- 
mentary and received the approval to extend that pipeline to Zaragoza, 
so that we now have authorization to construct the pipeline as shown 
in-—— 

Senator CuHavez. Is the Navy doing anything to do that pipeline? 

Colonel LEonHARD. The Navy is the construction agency for all 
the work over there. 
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STORAGE WORK 


Senator Cuavez. What are you doing about the storage? Hay, 
they done any work on storage? 

Colonel LEonnArRD. We have started storage to cover an emergeney 
requirement at three sites on nearby civilian fields so that should g; 
emergency arise, prior to our completing these bases, we could operat. 
on a shoestring basis, from the existing civilian ports. 

Senator Cuavez. What about your storage from the islands soy) 
of the coast of Spain? 

Colonel LEonHARD. The Navy has a program for that, but we hay 
not. 

UNITED KINGDOM PROGRAM 


Senator Cuavez. Now, let us get back to the United Kingdom 
$14 million. 

Colonel LEonHARD. The major portion of this program in t 
United Kingdom we have before you is for strengthening of existi) 
Air force bases. 

Senator Cuavez. Carrying on; is that right? 

Colonel LEoNHARD. Yes. 

This involves 20 bases in the United Kingdom, most of which ar 
for the Strategic Air Command. They are bases for our forces that 
will be operating out of the United Kingdom. 

Senator Tuyr. Has there been any money spent on those projects 
in previous years? 

Colonel LeonHARD. At every base. 

Senator Cuavez. In other words, this is just in addition to the base 


l 


h 


What are the moneys that have been already appropriated and spent? 
Colonel LEonHARD. For the United Kingdom? 


TOTAL EXPENDITURES 


Senator CHAvez. I mean on the bases you have listed on that chart. 

Colonel Leonuarp. I can supply that, sir. 

Senator Tuyr. Yes; I think we should have that so that we will see 
the total that we have expended on those bases and what you are 
asking specifically for each one of them because that is a repetition, 
you sit at this same table year after year and you come back up and 
you find additional funds and each year you think this is it and then 
you come right back here another year with something new or some 
additional expenditures to ask for. 

(The information referred to follows:) 
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vigius of construction funds for certain United Kingdom bases as of Feb. 28, 1956 


: Haye ase Programed | Obligations | Expenditures 
wr onbury $9, 406, 076 $9, 167, 517 

i ( I ren( = \\¢ 3 es ens on 

= \ ontwate©rs- : 905, 000 846, 000 503, 026 

Ould al >i Norton. -- , 584, 409 2, 974, 108 37, 592 

_ nurderop Park-. - : 0 0 0 

Operate Di rton wor 21, 478, 875 19, 381, 759 , 905, 733 

st 7, 674, 366 6, 952, 022 , 933, 163 

ighto 0 0 0 

ls south fast Kirkby-- 23, 000 34, 500 eee 

Flyington..-- 537 , 190, 355 , 056 

Fairford » 229 39, 652 312, 580 

ve hay ireenham Common. 3, 796, 506 2, 699, 595 565, 767 

( konheath..-- , 100, 431 5 0 

\clesworth....- }, 487, 847 5, 954, 606 797, 597 

1 2,173 53, 395 , 419 

rds Grove 979, 020 Y, 207 236, 433 

102, 471 , 319, 063 0 

: Sturgate : 072, 406 24,714 1, 807 

ngdom: henham 5. 000 470, 185 0 

92, 580 , 060, 145 694, 328 

° ibridge_.. . doe i Y, 338 29, 294 

In the nee 

oe MOtaRasoceas Selniectolawoltasgonn ), 268 2, 775, 739 15, 323, 663 
-XIStIneg 


BUDGET ALLOCATION 


Ich ar Senator Cuavez. How are you dividing those $14 million? 
that Colonel LeonHArD. The request totals $22 million, of which one 
package for the United Kingdom is $14 million. 
Tojects Actually of the $22 million program here, 17% is for pavements. 
When the Air Ministry in England made available to the United 
States these bases that were, all of them, World War II bases, we 
€ base sccepted those bases and made some improvements to them with the 
spent? Hi funds that we will report to the committee, but the pavements in 
veneral were not touched. 

They were designed during World War II and built for B-17 type 
aircraft, having relatively large and soft tires and of relatively light 
veight. 

a summer the Air Force began to send over there, new medium 
bombers of the B-47 class. They are about 3 or 4 times the weight 
of previous planes and with very high tire pressures. 

We found that the pavements that were previously built just could 


not support this type of plane. 
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TYPE OF CONSTRUCTION 


Senator Tuyr. Were they black top or concrete? 

Colonel Leonnarp. Most of them are black top? 

Senator Tuy. Are you still putting down black top? 

Colonel LEONHARD. We put down black top in the noncritical areas 
of runways and taxiways, and, depending upon relative economies, we 
would also take it for other areas as well. 

Se nator Taye. However, you do know that the black top will not 
take the jet where you have the power generation for takeoff and the 
like, the heat? 

Colonel Leonnarp. We protect the end thousand feet of runways 
with conerete, but we do build in the center sections asphalt concrete. 

This program then is one of strengthening with suitable material, 
World War II pavements to receive the airplanes that we now have 
programed and assigned. 
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Senator Cuavez. If you have a different kind of airplane next Year 
you will probably be asking for more money or will this clean Up the 
matter? 

Colonel Leonnarp. This will bring the pavements to a capability 


of supporting gear loads, which will ‘handle our heaviest planes tha 
we can foresee in the future. 


GRAND TOTAL OF PROGRAM 


Senator Cuavez. The grand total, including the hospitals, the 
requests that you have now before the committee, is $110,451.90 
divided among the hospital and the installations overseas, the housi sing, 
Far East, the ‘Northeast, NATO, France, French Morocco, Spain, and 
the United Kingdom, and the mess officer place in Yuma, Ariz., and 
the Alaskan system. That is the grand total? 

Colonel LEoNHARD. Yes, sir. 

Senator Cuavez. Now, you have the money now? 

Colonel LEONHARD. Yes, sir. 

Senator CHavez. But according to the regulation and according to 
congressional action you have to have that approved by this com- 
mittee. 

You feel that you need every penny of that money? 

Colonel LeonHARD. We do; yes, sir. 

Senator CHavez. You are not asking for new money, but you ar 
asking permission to use money that is Palre ady appropriated’ ? 

Colonel Leonnarp. These requirements have been scaled down 
and reduced and compressed to the point where we feel they do con- 
stitute firm and immediate requirements to support the 137 military 
wings. 

Senator Cuavez. Do you have any reason why we should 
approve them, Senator Thye? 

I do not like to, but I do not see what else we are going to do. 


INADEQUACY OF PROJECTS 


Senator TuHys. We have no other question before us except the 
testimony of these gentlemen, and I have no reason to doubt their 
statements. The only disappointing thing to me is that we have in 
previous years suggested and recommended and we thought that 
would complete the project. 

Then we come along a year later and we find that the projects are 
inadequate and you have to make some other improvements or 
extensive repairs or extensive additions and therefore there seems to 
be no end to what we are asked to spend on some of these bases in the 
British Isles. 

That is the thing that is disappointing to me. 

Colonel LeonHArp. Thisis not the end. I am sure Secretary Garlock 
would like to say this is the end, but we have in all years come here to 
the Hill within a ceiling imposed by the President’s budget, of the 
amount of funds that can be asked for in any year, so that we are 
unable to satisfy requirements that we rec ognized and we hope the 
committee will rec ognize—— 

Mr. Gartock. There is also the problem, Senator Thye, that there 
is a limit on how much we can do in any 1 year, how much effective 
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planning we can do. If we came up with all of our money for a com- 
slete base, we would not have gotten usable increments worldwide 
yearly as soon. By spreading it around and getting usable sections 
gich as runways s and fuel storage and some shops, under an emergency 
sondition that would be mue +h better than having a fewer number of 
eomplete bases. 

so the program moves along. I share your view. T wish we could 
ay this was all done. As new aircraft come along and other new 
weapons come along, I think we will always have the problem of 
ome adjustments that need to be made from year to year on the 
hases. 


ITEMS OF PAVING 


As Colonel Leonhard said, the big item here is on the paving. So 
far as we can see this will strengthen pavements and these bases in 
the U. K. will now carry any airplanes we have in the program for the 
foresee ‘able future. 

It takes quite a while to get a new airplane in the program and 
that will be quite a ways ahead of time. 


ANTICIPATED REQUESTS 


Senator Toys. In other words, we can expect a similar recom- 
wendation, or similar request possibly in the next appropriation act. 

Colonel LkonHArD. The Air Force is 7 years old. I suppose you 
are conditioned to receiving requests from the Army and Navy after 
\75 years. 

Senator Toye. I beg your pardon; restate that. How old did you 
sv the Air Force was? 

Colonel LEoNHARD. Seven years. 

Mr. GArtock. Senator, on that point, while I might not agree with 
Colonel Leonhard’s definition, the Air Force did come into the situa- 
tion after World War II with a comparatively inadequate base 
structure and when we started to build up from the 48, which was 
just barely adequate, to expand that toward the 68- and 95- and the 
\)6- and 125- and 137-wing programs, we were faced with this tre- 
mendous buildup with practically no base system in existence. 

So our construction problem in the last several years has been that 
we were trying to accomplish in a short period of time what the other 
two services had on a permanent basis many more years to accomplish. 

[ hope one of these days we will reach a par with them. 


COMMITTEE APPROVAL OF PROGRAM 


Senator CHAvez. Senator, I think there is only one thing for the 
committee to do. I hope you join me. 

Let us approve this. 

Senator Tuyr. I have no other thought than to approve it. I 
have expressed my concern and disappointment. 
Senator CHavez. I wish we could save a dime here and there, but 
do hope that the Air Force will use the money discreetly. 
Senator Tuyr. I will say, Mr. Chairman, that we have been a 
little bit tardy in our action over in Spain. 


T 
| 
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[ think those bases in Spain promise us as much securit\ 
bases that we have in the entire European theater. 
I have some disappointment in the fact that apparently we gy 
still coasting along trying to get up enough momentum to get of 
the ground. 

That is one of the disappointing things about it. 

Senator Cuavez. One of the difficulties in my opinion, while thp 
Defense Department is supposed to be united, there are still pring 
donnas and the Bureau of Yards and Docks are building the installa. 
tions for the Air Force. 

Possibly we would have had a little better result if we had let {J 
Air Force or the Army engineers go ahead. 

Nevertheless it is so. 

I do not think that the Spanish program is going on as fast as } 
should. 


as any 


ie 


ITEM TEMPORARILY DEFERRED 


Now, Senator Ture, there is only one thing I would like to hays 
deferred momentarily anyway, and that is that hospital at Plattsbug. 
I want to talk to Senator Saltonstall further. 

Senator Tuyr. All right. 

Senator CHAvez. Without objection the whole program will be ap. 
proved by the committee and the hospital decision will be temporarily 
deferred. 

Mr. Gartock. Mr. Chairman, we thank you and the members of 
the committee. 

(The following information was supplied subsequent to the con- 
clusion of the hearing :) 

(See p. 21) 


DePARTMENT OF THE Arr Force, 
OFFICE OF THE SECRETARY 
Washington, May 20, 19 
The CHAIRMAN, 
Committee on Approprialt ons, 
United Siates Senate 

Dear Mr. CHarrMan: When representatives of the Air Force were t 
before the Senate Appropriations Committee on April 18, 1955, thev wer 
quested to furnish the committee with a copy of plans and specifications \ 
were being developed by the Air Force for construction of family housing wi 
50 of our A. C. and W. sites. On May 18, 1955, a copy of said plans and specifica 
tions were reviewed with members of your staff. Recognizing the volumil 
nature of the specifications, this means is being taken to furnish a brief résumé 
the terms and provisions contained therein: 

(a) The houses shall be ot “permanent” quality equaling in performanc 
durability conventionally constructed housing units of frame constructio! 
equivalent in size. The net floor areas will be 765 square feet minimum and 5 
square feet maximum for 2-bedroom dwellings and 985 square feet minimum and 
1,200 square feet maximum for 3-bedroom dwellings. In the event facilities for 
laundry, home repairs, and heating are provided in utility spaces located outs 
the principal exterior walls of the dwelling units, an appropriate adjustment 
the square foot criteria would be allowed. Room areas shall not be less thar 
specified by the FHA minimum property requirements, The same provisio! 
set forth for all closets, storage cabinets, and general storage spaces. Space 
be provided in either a utility room or in the kitchen for the installation of 
automatic washing machine and a mechanical clothes dryer. 

(b) Floors, walls, roofs, ceilings, and partitions shall be constructed of 
ventional materials, and designed and assembled in accordance with conventional 
methods associated with past practice of acceptable permanent dwelling construc 
tion. The finished floors for all rooms except bathrooms shall be hardwood str" 
or block type; or asphalt rubber, vinyl, or cork tile. Finished floors in bathro« 
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al he ceramic tile of standard grade or better. Exterior wall covering or siding 
|| meet the requirements of FHA minimum property requirements and shall be 
oye of the following optional materials: (1) Beveled wood siding, (2) drop siding, 
9) wood shingles, (4) exterior grade plywood, (5) patterned exterior grade ply- 
«od, or (6) brick veneer. Interior walls shall be of (1) lath and plaster, (2) 
avpsuim ple asterboard, (3) plywood, or (4) wood. Doors and door frames shall be 
standard product of a well and favorably known millwork producer. Vene- 

: n blinds of either steel or aluminum shall be installed. 
vhile the c) All plumbing shall conform with the current American Standard National 
prima Plumbing Code (ASA A40.8-1955). Plumbing fixtures and brass trim shall be 
install; frst quality and be produc ed or supplied by a single manufacturer. Electric 
“i Bl oter storage heaters of 52- and 66-gallon capacity will be installed in 2- and 3- 

jroom units, respectively. 

1 let the 1!) The heating systems shall be one of forced warm air perimeter heating; 
freed hot water with baseboard radiation; foreed hot water low temperature 
aor or ceiling panels; or foreed warm air system with a supply outlet in each 


e) The installation of electrical wiring and equipment shall conform with 
National Electrical Code. All materials shall be new and shall be listed by 
e Underwriters Laboratories, Inc. 
Gas or electric kitchen ranges and 8 cubic-foot electric refrigerators are 
to hay jsted as alternates to the base bid and are required only as they are made a part 


he contract. 
Concrete sidewalks shall be constructed leading from parking areas or 
idways to the front entrance of each house as indicated by the applicable site 
ylans. Surrounding areas will be sodded as indicated on applicable drawings. 
i h) To provide for variation in climatic conditions, the specifications contain 
4 provisions that set forth design temperatures, wind loads, and roof loads for each 
porarily location. As an example, for site P—-80 (Caswell, Maine) the design temperature 
is-20° F., the design wind load is 20, and the design roof live load is 40. In con- 
nbers of trast, for site P-42 (Lake City, Tenn.) the figures read 0° F., 20, and 20, respec- 
5 Due to limitation of funds, plans precluded the inclusion of basements 
for these locations. 
The size of lots on which these units will be situated may vary at the various 
‘ations. This will be dictated by the availability of land and its relative loca- 
to the operational facilities of the site. A typical lot, however, as indicated 
the plot plan for St. Albans, Vt., will be approximately 75 by 100 graded or 
\00 square feet. 
Norm: il supervision of construction for the AC & W family housing program 
156 units at 50 install: a is being accomplished by the United States Air 
ree through Air Defense Command, the Air Force field agency having primary 
terest. Detailed specifications for the housing unit were developed by Mce- 
mughan & Johnson, architectural engineer firm, Washington, D. C. Adaptation 
{these specifications and site development plans and specifications have been 
leveloped by four architectural engineer firms within the contracting area, of 
1s which MeGaughan & Johnson coverel the eastern area. Complete drawings and 
y units at lesign will be submitted by each bidder with his proposal. Contracting for the 
specifica i Work is being monitored by the purchasing and contracting officer of Air Defense 
luminous mmand, with technical guidance furnished by other staff sections of Air 
ésumé of ag Defense Command. For contracting purposes the program has been divided 
graphically into four separate areas. 
a) A contract for 23 installations in the eastern part of the country will be let 
he purehasing and contracting officer at Stewart AFB, Ne »wbhurgh, N. Y. 
‘Castence for the remaining 27 installations will be let by purchasing and 
itracting officers at Grandview AFB, Grandview, Mo.; Geiger Field, Spokane, 
Wash.: and Hamilton AFB, San Rafael, Calif. 
Under each of the contracting officers mentioned above, and for a particular 
a, it will be possible to award the total number of installations to one bidder 
' to divide the package, whichever proves to be most advantageous to the 
ted States Government, based on bids received. The contract for a particular 
‘will not be split. Therefore, a successful bidder must be prepared to develop 
the site—such as access roads, parking areas, utilities, etc., as well as to construct 
t provide and erect a house meeting the minimum standards established by the 
Air Foree. On May 13, 1955, the Air Force advertised for bids covering these 
projects. Bids are due and scheduled for opening on June 10, 1955. 
The instructions to bidders contained a proviso for submission of complete 
rawings with each proposal. If desired, a complete set of the drawings submitted 
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by the successful bidder will be forwarded to your committee immediately aft, 
the bids are opened. ‘ 

It is believed that the plans and specifications, as developed, will provide thew 
locations with adequate family housing units. However, due to the remote loca. 
tions of many of these sites, the scope (9 to 11 units per site) of the work inyolyeq 
and the cost limitation ($11,000 per unit) imposed by legislative action, specifies. 
tions developed necessarily lean toward the minimum. The specifications q) 
provide sufficient flexibility to permit erection of either “prefabricated”’ or ‘gj, 
fabricated”’ units. This will allow for diversified and real competitive bidding 
If proposals received do not provide satisfactory housing within the statutory eos 
limitation, bids will necessarily be rejected. In this event, additional authorizs. 
tion from the Congress may be necessary to provide family housing for thes 
critical A. C. and W. locations. 

Sincerely yours, 
Lye S. GARLock, 
Assistant Secretary of the Air Force 


(Thereupon, at 11:10 a. m., Thursday, April 14, 1955, the hearing 
was concluded.) 
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